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UMBRELLA FINAL AGREEMENT 


IMPLEMENTATION PLAN 


AMONG: 


Her Majesty the Queen in right of Canada, as represented by the Minister of 
Indian Affairs and Northern Development (hereinafter referred to as 
"Canada"); 


The Council for Yukon Indians, acting on its own behalf and on behalf of the 
Yukon First Nations, as represented by its Chair (hereinafter referred to as 
ECyYT"): 


The Government of the Yukon, as represented by the Government Leader 
(hereinafter referred to as "Yukon"); 


hereinafter referred to as the "Parties". 


WHEREAS: 


The Parties signed the document entitled the Umbrella Final Agreement on the 29th 
day of May, 1993 (such document being hereinafter referred to as the "UFA"); 


The UFA provides that each Yukon First Nation Final Agreement (hereinafter 
referred to as a "YFNFA"), as such term is defined in the UFA, is to incorporate the 


provisions of the UFA; 


As at the date hereof, YFNFAs with the following Yukon First Nations have been 
signed by each of Canada, the Yukon and the following Yukon First Nations: 
First Nation of Nacho Nyak Dun, 
Champagne and Aishihik First Nations, 
Vuntut Gwitchin First Nation, and 


Teslin Tlingit Council; 


Chapter 28 of the UFA, among other things, provides for the completion and 
approval by the Parties of an implementation plan for the UFA; 


The representatives of the Parties have developed this Implementation Plan 
(hereinafter referred to as the "Plan"), which identifies certain activities to be 
undertaken and certain payments to be made with respect to the implementation of the 
UFA; 


NOW THEREFORE, the Parties agree as follows: 


Interpretation of the Plan 


1S: 


No provision of the Plan shall be considered an amendment to or modification of or 


derogation from the provisions of the UFA or any Settlement Agreement. 


Where there is any inconsistency or conflict between the provisions of the Plan and 
the provisions of the UFA or a Settlement Agreement, the provisions of the UFA or 
the Settlement Agreement, as the case may be, shall prevail to the extent of the 


conflict or inconsistency. 


Unless the context otherwise requires, capitalized words and phrases in the Plan shall 


have the meanings assigned in the UFA. 


4. The Plan shall be interpreted so as to promote the implementation of the provisions of 


the UFA and to avoid conflict or inconsistency with the provisions of the UFA. 
Legal Status of the Plan 
a The Plan shall be attached to but shall not form part of the UFA. 


6. The provisions of the Plan contained in paragraphs 9, 10, 11, 14, 19 and 20, and 
| Schedules 1 and 2, constitute a contract between the Parties. Pursuant to 28.4.8 of 
the UFA, the Parties expressly intend that the provisions of the remaining portions of 
the Plan and the provisions of the Plan contained in Annexes A, B, C, D, E, F, G 


and H do not constitute a contract between the Parties. 


7. Subject to paragraph 6, the provisions of the Plan which are expressly non-contractual 
represent the agreement of the Parties regarding the manner in which the provisions 


of the UFA will be implemented, and are not intended to create legal obligations. 
Contents of the Plan 


8. The Plan consists of the provisions contained herein, and the documents set out 


below. 


8.1 Annex A: “Activity Plans" describing specific activities, projects and 


measures for implementation of the Umbrella Final Agreement; 
8.2 Annex B: Arrangements in respect of the: 


Enrollment Commission; 
Surface Rights Board; 
Yukon Land Use Planning Council; 
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8.3 


8.4 


8.5 


8.6 


8.7 


8.8 


8.9 


Yukon Heritage Resources Board; 

Yukon Geographical Place Names Board; 
Yukon Water Board; 
Fish and Wildlife Management Board and its 
Salmon Sub-Committee; and 


Dispute Resolution Board; 
Annex C: An information strategy; 


Annex D: A process to identify Government programs which should be 


modified to assist in the implementation of the Settlement Agreements; 


Annex E: Arrangements in respect of the Training Policy Committee and the 


work plan required pursuant to 28.7.4.3 of the UFA; 
Annex F: Arrangements for the following studies: 
Part | - Yukon River Drainage Basin Salmon Harvest Study; 


Part 2 - Yukon First Nation Financial Institution Viability Study; 


Annex G: Arrangements to identify the impact of Settlement Agreements on 


Government regulatory regimes; 
Annex H: Resources and means for Salmon enhancement in Yukon; 


Schedule 1: Schedule of the financial payments to be made: 


Parts 1 and 3: Funding for institutions; 

Part 2: Funding for projects; 

Part 4: Funding to CY]; 

Part 5: Fiscal year adjustment factor; 
Part 6: Annual adjustment; and 
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8.10 Schedule 2: Schedule of the financial payments to be made: 


Part 1: Funding for specific purposes - Canada; 
Part.2: Funding for specific purposes - Yukon; 
Part 3: Funding to CYI. 


Implementation Funding 


oF Subject to any amendment of the Plan by the Parties, Canada shall pay the amounts 
identified in Parts 1 and 2 of Schedule 1 for the periods of time specified therein. 
The payment of the amounts described in Parts 1 and 2 of Schedule 1, or any 
amended amount required to be paid, represents the fulfillment of Canada’s obligation 
to provide funding to each of the institutions described therein, for the applicable 
period of time, in fulfillment of the obligations contained in the following provisions 


of the UFA: 


Schedule 1, Part 1: 


Surface Rights Board Dao. 8s 
Yukon Land Use Planning Council DADS: 
Dispute Resolution Board 2.12: 
Salmon Sub-Committee DAZ 2S yand 


Schedule 1, Part 2: 


Regional Land Use Planning Commissions 2 124258: 
Yukon River Drainage Basin Salmon Harvest Study Schedule A of 
Chapter 16. 


ae 


12. 


Subject to any amendment of the Plan by the Parties, the payment by Canada to the 
Yukon of the amounts described in Part 3 of Schedule 1, or any amended amount 
required to be paid, represents the fulfillment of Canada’s obligation to provide 
funding to each of the institutions described therein, for the applicable period of time, 


in fulfillment of the obligations contained in the following provisions of the UFA: 


Schedule 1, Part 3 


Fish and Wildlife Management Board DT 28 
Yukon Heritage Resources Board 2.12.2.8; and 
Yukon Geographical Place Names Board 2.12.2.8. 


Subsequent to the approval of an annual budget as set out in 3.8.0 of the UFA, 
Canada shall pay the amount of $79,500 per annum (1992 constant dollars) to the 
Enrollment Commission for its operations, for a period, except with respect to matters 
pending before the Enrollment Commission, of two years after the Effective Date of 
the last YFNFA to be ratified by a Yukon First Nation or ten years after the effective 
date of Settlement Legislation, whichever comes first. Subject to any amendment of 
the Plan by the Parties, the payment by Canada of the amount set out above, or any 
amended amount required to be paid, represents the fulfillment of Canada’s obligation 
to provide funding to the Enrollment Commission, for the applicable period of time, 


in fulfillment of the obligation contained in UFA 3.8.1. 


In addition to the funding to be provided pursuant to paragraphs 9 and 11, Canada 
shall, in accordance with budgets approved in the manner described in paragraph 13, 
provide funding for the costs of mediation and the adjudicative and regulatory 
hearings and processes that the following institutions are required, by the provisions 
of the UFA and, in the case of the Surface Rights Board and the Yukon Water Board, 


by the legislation establishing those institutions, to conduct: 


PS 
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Enrollment Commission; 
Surface Rights Board; 
Yukon Water Board; and 


Dispute Resolution Board and Panels. 


For the purpose of obtaining funding under paragraph 12, the institutions named 
therein shall be required to submit budgets for hearings and processes to the Minister, 


or the Minister’s delegate, and the budgets are subject to the approval of the Minister 


or the Minister’s delegate. 


Subject to any amendment of the Plan by the Parties, Canada shall pay the amounts 
identified in Part 4 of Schedule 1 and Part 3 of Schedule 2 to CYI for the periods of 
time specified therein. The payment of the amounts described in Part 4 of Schedule 
1, or any amended amount required to be paid, represents the fulfillment of Canada’s 
obligation to provide funding to CYI, for the applicable period of time, for the 
implementation of the Plan. The payment of the amounts described in Part 3 of 
SCH 2, or any amended amount required to be paid, represents the fulfillment of 


Canada’s obligation to provide funding to CYI for the implementation of the Plan. 


Subject to any amendment of the Plan by the Parties, the Yukon shall pay the 


amounts identified in Part 3 of Schedule 1 for the periods of time specified therein. 


Notwithstanding the provisions of paragraphs 9, 10 and 15, Government may enter 
into agreements with the institutions referred to in Parts 1, 2 and 3 of Schedule 1 to 
provide funding for any projects, activities and responsibilities to be undertaken by 
those institutions, in addition to the projects, activities and responsibilities reflected in 


an annual budget approved by Government pursuant to UFA 2.12.2.8. 


We 


ited 


20: 
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Government shall, following consultation with CYI, establish funding arrangements 
with each of the institutions set out in Parts 1 and 3 of Schedule 1. The funding 
arrangements shall specify the manner and timing of payments and may provide a 


schedule of payments within any one fiscal year. 


Each institution set out in Parts 1 and 3 of Schedule 1 shall be provided the degree of 
flexibility within its funding arrangements to allocate, re-allocate and manage funds 
within its approved budget in a manner similar to that generally accorded to 


comparable agencies of government. 


Recognizing that the first year for which implementation funding is provided will be 
unlikely to coincide with the fiscal years of Government and that the recipients of the 
annual amounts identified in Parts 1, 3 and 4 of Schedule 1 will be required to budget 
on a fiscal year basis, the amounts identified in those Parts of Schedule 1 will be 
allocated at the time of Settlement Legislation to fiscal years in the manner described 
in Part 5 of Schedule 1. Upon verification of the calculations by the representatives 
of the Parties appointed pursuant to paragraph 23, the fiscal year allocations will be 


deemed to replace the amounts identified in Parts 1, 3 and 4 of Schedule 1. 


The payments described in paragraph 11 and Schedule 1, including any amendments 
thereto, will be subject to annual adjustments in the manner described in Part 6 of 
Schedule 1. The funding for the Implementation Fund, Implementation Planning 
Fund and Training Trust specified in Parts 1 and 2 of Schedule 2 and the funding 
specified in Part 3 of Schedule 2 will be subject to annual adjustments in the manner 


described in Part 6 of Schedule 1. 


CYI shall provide an amount of up to the annual amount set out in Part 4 of Schedule 


1 to the Training Policy Committee for the operations set out in 28.7.4 of the UFA. 


22. CYI shall prepare and implement an information strategy pursuant to 28.3.2.4 of the 
UFA. 


Implementation Plan Monitoring 


23. Within 30 days after the coming into force of Settlement Legislation, each of the 
Parties shall identify a representative to act on its behalf, who shall use best efforts to 


resolve any issue which may arise in relation to the implementation of the Plan. 


Implementation Plan Review 


24. Unless the Parties otherwise agree, the Parties shall complete a review of the Plan to 
determine the adequacy of the provisions of the Plan and of the implementation 


funding provided under the Plan, 


24.1 in the fifth fiscal year following the effective date of Settlement Legislation; 
24.2 inthe ninth fiscal year following the effective date of Settlement Legislation; 


and 


24.3 thereafter, as the Parties may agree. 


25. The Parties shall make best efforts to complete a review pursuant to paragraph 24 by 


the first day of July in the fiscal year prior to the year in which the recommendations 


of the review will be implemented. 


Amendment 


26. The Parties, by agreement, may amend the Plan at any time, and any amendment to 


the Plan shall be made in writing by the Parties. 


27. The Parties shall consider whether to amend the Plan as a result of any 
recommendation from representatives of the Parties or any recommendations arising 
from a review conducted pursuant to paragraph 24 of the Plan. Financial resources 
provided pursuant to the amendment of the Plan shall be provided in the manner 


described in the amended Plan. 


Effective Date of the Plan 


28. This Plan shall take effect as of the coming into force of Settlement Legislation. 
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IN WITNESS WHEREOF we, the duly authorized representatives of the Parties, have 
affixed our signatures hereunder as of this 2A \nday of _F A a 1993. 


On behalf of the Council for Yukon Indians: 


got face ck 
Judy Gingell Witness 


Chair 
Council for Yukon Indians 


On behalf of Canada: 


The Honourable Tom Siddon 
Minister of Indian Affairs 
and, Northern Development 


On behalf of the Yukon: 
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UMBRELLA FINAL AGREEMENT IMPLEMENTATION PLAN 


Acronyms 


The following acronyms are used in the Annexes of this Plan: 


BNA - Basic Needs Allocation 
CYI - Council for Yukon Indians 
DAP - Development Assessment Process 
DFO - Department of Fisheries and Oceans 
FWMB - Fish and Wildlife Management Board 
RRC - Renewable Resources Council 
SSC - Salmon Sub-Committee 
TAC : (ee Total Allowable Catch 
UFA - Umbrella Final Agreement 
YFN - Yukon First Nation 
| YFNFA _ - Yukon First Nation Final Agreement 
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UMBRELLA FINAL AGREEMENT IMPLEMENTATION PLAN 


ANNEX A 


SPECIFIC ACTIVITIES, PROJECTS AND MEASURES 


This Annex refers to the implementation of selected provisions of the Umbrella Final 
Agreement. 


_ The activities described in this Annex reflect the agreement of the Parties as to the 
activities which the Parties expect to be performed in order to give effect to the referenced 
provisions. 


The planning assumptions described in relation to a referenced provision reflect the 
circumstances considered or expected to arise in the implementation of that provision. Some 
planning assumptions also reflect steps or measures that the Parties assume will be taken, or 
limitations that may apply, in the performance of the described activities. 


In the development of this Annex, it has been assumed that the Parties will deal by 
other means with matters required by the Umbrella Final Agreement to be addressed prior to 
- the effective date of Settlement Legislation or in the negotiation or ratification of a Yukon 
First Nation Final Agreement. 
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UMBRELLA FINAL AGREEMENT IMPLEMENTATION PLAN 


PROJECT: 
RESPONSIBLE PARTY: 
PARTICIPANT/LIAISON: 


OBLIGATIONS ADDRESSED: 


Amendment of the Umbrella Final Agreement 
Canada, Yukon, CYI 
YFNs 


Except where expressly provided in the Umbrella Final 
Agreement, the provisions of the Umbrella Final 
Agreement may only be amended with the consent of the 
parties to the Umbrella Final Agreement. 


Consent to any amendment pursuant to 2.3.1 may only 
be given on the part of: 


Canada, by the Governor in Council; 


The Yukon, by the Commissioner in Executive Council; 
and 


Yukon First Nations by the following process, 


(a) The Council for Yukon Indians shall Consult on 
all proposed amendments with all Yukon First 
Nations and shall provide the result of those 
Consultations to all Yukon First Nations, 


(b) An amendment shall only be considered approved 
by the Yukon First Nations if it is approved by 
two thirds of the Yukon First Nations which have 
Yukon First Nation Final Agreements in effect 
and which represent at least 50 percent of all 
Yukon Indian People, and 


(c) The Council for Yukon Indians shall provide 
Government with a certified copy of a resolution 
stating that (a) and (b) have been complied with, 
and Government shall be entitled to rely on that 
resolution as conclusive evidence of compliance 
with (a) and (b). 


Amendments to a Yukon First Nation Final Agreement 
Shall be published in the Canada Gazette, the Yukon 
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UMBRELLA FINAL AGREEMENT IMPLEMENTATION PLAN 


REFERENCED CLAUSES: 


Responsibility 


Any Party 


Other Parties 


Parties 


Parties 


Parties 


Gazette and the Yukon First Nation registry of laws 
established pursuant to that Yukon First Nation’s self- 


government agreement. 


If any provision of a Settlement Agreement or Settlement 
Legislation is found by a court of competent jurisdiction 
to be invalid, the parties thereto shall make best efforts 
to amend that Agreement or the Settlement Legislation to 
remedy the invalidity or replace the invalid provision. 


2O2 lel 283 G28: 


Cross reference 16.4.4.1 24.12.3 


Activities 


Identify need to amend the 
UFA and forward proposal 
for amendment to the other 
Parties. 


Review and respond to the 
proposal. 


At discretion, address 
specific requirements for 
amendment process. 


Negotiate the terms of the 
amendment, to be submitted 
for consent and identify the 
requirements to give effect 
to the amendment, if 
approved. 


Initiate process to determine 
approval of amendment. 


ry 


Timing 


As needed 


As soon as practicable 
after receipt of proposal 


As soon as practicable, if 
amendment is to be pursued 


As the Parties may agree, 
within reasonable time 


As soon as practicable after 
completion of negotiations 


UMBRELLA FINAL AGREEMENT IMPLEMENTATION PLAN 


CYI 


CYI 


CYI 


CYI 


Canada, Yukon 


Parties 


Canada, Yukon and YFNs 


Consult with all Yukon First 
Nations, provide results of 
consultation to all Yukon 
First Nations, make 
determination for purposes 
of UFA 2.3.2.3 (b). 


Consider resolution for 
purposes of UFA 2.3.2.3 


(c). 


Determine whether to 
consent to the amendment 
pursuant to UFA 2.3.1. 


Communicate determination 
of consent and provide 
approved resolutions to 
Canada and Yukon pursuant 
to UFA 2.3.2.3 (c). 


Determine approval of 
amendment. 


Take steps required and as 
agreed to give effect to 
amendment, including 
consultation with respect to 
any required change to 
Legislation and 
consequential amendment of 
the Plan. 


Publish the amendment as 
required by UFA 2.3.6. 
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Within reasonable time, as 
Yukon First Nations may 
require 


As soon as practicable after 
completion of previous 
activity 


After consultation with 
Yukon First Nations, within 
reasonable time 


As soon as practicable after 
determination and approval 


As soon as practicable upon 
completion of previous 
activity 


As soon as practicable, if all 
Parties consent to 
amendment pursuant to UFA 
Daas 


As soon as practicable after 
all Parties consent to 
amendment 


UMBRELLA FINAL AGREEMENT IMPLEMENTATION PLAN 


Planning Assumptions 


iB 


This Activity Plan describes procedures for the Parties with respect to the negotiation 
of, and consent to, UFA amendments. The third activity indicates that the Parties 
may wish to organize their approach further and establish specific arrangements to 
deal with a particular amendment proposal. This opportunity should enable the 
Parties to address the consequences of an affirmative response to a proposal for 
amendment. 


The consultation process in which CYI will engage under UFA 2.3.2.3. should enable 
each Yukon First Nation to make an informed decision about whether an amendment 
should be approved. Procedures are expected to include: 


= receipt, notice and provision of details of proposed amendments as part of the 


second activity; 
- information exchange and consultation during amendment negotiations; 


- one or more opportunities for Yukon First Nations to meet together to review 
and discuss the amendment, after amendment negotiations are concluded; 


aS provision by CYI to each Yukon First Nation of the results of its consultations 
pursuant to UFA 2.3.2.3 (a); 


- solicitation of the opinion of each Yukon First Nation for the purposes of UFA 
2.3.2.3 (b) and provision by CYI to each Yukon First Nation of the results of 
its determination for the purposes of UFA 2.3.2.3 (c); and 


- determination in accordance with CYI constitutional requirements as to 
whether CYI should consent to an amendment. 


In appropriate cases, a CYI General Assembly or Special General Assembly may be 
required to enable effective consultation and determinations to occur under UFA 2.3.1 


and 2.3.2. 


The activities and assumptions described above are expected also to apply in respect 
of amendments pursuant to UFA 16.4.4.1 and 24.12.3, with such modifications as 


those provisions require. 
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During the period in which the Yukon First Nations which have final agreements in 
effect make up less than 50% of all Yukon Indian People, it is expected, for 
implementation purposes, that all Yukon First Nations will be consulted and have the 
opportunity to express their opinion. 


The Parties may wish to seek appropriate amendments to Legislation to reflect 
amendments of the UFA. 
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UMBRELLA FINAL AGREEMENT IMPLEMENTATION PLAN 


PROJECT: 


RESPONSIBLE PARTY: 
PARTICIPANT/LIAISON: 


OBLIGATIONS ADDRESSED: 


Monitor enrollment and participate in appeals and 
judicial reviews 


Canada, Yukon, CYI, YFNs 


The Enrollment Commission: 

Shall hear and determine any appeal initiated on its own 
motion or by an applicant, a Yukon First Nation, the 
Council for Yukon Indians or Government, arising from 
any decision of an Enrollment Committee with respect to 
enrollment and to provide such remedy or remedies as 
the Enrollment Commission in its absolute discretion 
deems appropriate; 


Shall notify the applicant, Government, Council for 
Yukon Indians, any affected Yukon First Nation and 
affected Enrollment Committees of additions to or 
deletions from official enrollment lists as a result of 
decisions made by the Enrollment Commission pursuant 
to 3.6.5.8 and 3.6.5.9. 


Where the Enrollment Commission fails or neglects to 
make a decision in respect of an appeal pursuant to 
3.6.5.9, then that appeal shall be deemed to have been 
rejected and a right of appeal shall lie to the Supreme 
Court of the Yukon. The Supreme Court may give 
direction to the Enrollment Commission and refer the 
matter back to the Enrollment Commission. 


All decisions and orders of the Enrollment Commission 
shall be final and binding and not subject to appeal or 
judicial review in any court provided, however, that an 
application for judicial review by an applicant, a Yukon 
First Nation, the Council for Yukon Indians or 
Government, shall lie to the Supreme Court of the 
Yukon upon the grounds that the Enrollment 
Commission: 
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REFERENCED PROVISIONS: 


failed to observe a principle of natural justice or 
otherwise acted beyond or refused to exercise its 
jurisdiction; 


erred in law in making its decision or order, whether or 
not the error appears on the face of the record; or 


based its decision or order on an erroneous finding of 
fact that it made in a perverse or capricious manner or 
without regard for the material before it. 


Upon the dissolution of the Enrollment Commission, the 
Dispute Resolution Board, in addition to its powers and 

duties under Chapter 26 -Dispute Resolution, shall have 

the following powers and duties: 


To notify the applicant, Government, the Council for 
Yukon Indians and the affected Yukon First Nations of 
additions to or deletions from official enrollment lists as 
a result of decisions made by the arbitrator; and 


81650 30695 ll3 2007... 55701, 9.1 le2.6: 
Cross reference 3.10.3 


Responsibility Activities Timing 


Canada, Yukon, CYI, YFNs Receive notice of additions When notice provided by 
and deletions and modify Enrollment Commission 
records accordingly. 


Canada, Yukon, CYI, YFNs At discretion, initiate appeal © As appropriate 
of Enrollment Committee 
decision to Enrollment 
Commission. 


Canada, Yukon, CYI, YFNs At discretion, initiate appeal As appropriate, where 
to Yukon Supreme Court. Enrollment Commission 


makes no appeal decision 


ae 
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Canada, Yukon, CYI, YFNs At discretion, initiate As appropriate, where 
proceedings for judicial Enrollment Commission 
review by Yukon Supreme makes an appeal decision 
Court. 


Planning Assumptions 


I The first activity is ongoing. The second, third and fourth activities will occur in the 
circumstances which arise, and assume CYI will evaluate changes to the lists and 
consider whether a right to appeal or to apply for judicial review, or to participate in 
such proceedings, ought to be exercised. 


Ze The third and fourth activities reflect the provisions of UFA 3.6.7 and 3.7.1, 
respectively. : 


3: A party which has a right of appeal or a right to initiate proceedings for judicial 
review and which does not initiate an appeal or proceedings may choose to seek 
standing in that matter. Such activity would fall within the second, third or fourth 
activity as appropriate. 
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UMBRELLA FINAL AGREEMENT IMPLEMENTATION PLAN 


PROJECT: 
RESPONSIBLE PARTY: 
PARTICIPANT/LIAISON: 


OBLIGATIONS ADDRESSED: 


REFERENCED CLAUSES: 


Development Assessment Process design and Legislation 
Canada, Yukon, Council for Yukon Indians 
Yukon First Nations 


Government shall implement a development assessment 
process consistent with this chapter by Legislation. 


The Parties to the Umbrella Final Agreement shall 
negotiate guidelines for drafting Development 
Assessment Legislation and these drafting guidelines 
shall be consistent with the provisions of this chapter. 


Failing agreement on guidelines, Government shall 
Consult with the Council for Yukon Indians and with 
Yukon First Nations during the drafting of the 
Development Assessment Legislation. 


Government shall recommend to Parliament or the 
Legislative Assembly, as the case may be, the 
Development Assessment Legislation consistent with this 
chapter as soon as practicable and in any event no later 
than two years after the effective date of Settlement 
Legislation. 


| Aer Bd Road WP a) Bs pean WA ie: 
Cross reference 12.4, 12.5,/12.6, 12.7, 12:8, 12.9, 
2 OA aioe 2 eel Alo 1S 1a lal 


Responsibility Activities Timing 

Canada, Yukon, Council for § Prepare a work plan for As soon as practicable after 

Yukon Indians negotiation of Development the effective date of 
Assessment Process Settlement Legislation 
legislation drafting 
guidelines. 


Canada, Yukon, Council for § Negotiate detailed design of 
Yukon Indians Development Assessment 
Process. 
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Canada, Yukon, Council for 
Yukon Indians 


Council for Yukon Indians, 
Yukon First Nations 


Canada, Yukon 


Canada, Yukon 


Canada, Yukon 


Planning Assumptions 


Negotiate guidelines for 
Development Assessment 
Process Legislation. 


Within 2 years of the 
effective date of Settlement 
Legislation 


If agreement not reached, 
notify and provide Council 
for Yukon Indians / Yukon 
First Nations with 
information regarding 
proposed legislation. 


Prepare and present views to 
Government. 


Give full and fair 
consideration to views 
presented. 


Revise or amend draft 
legislation taking into 
account Council for Yukon 
Indians/ Yukon First Nations 
concerns. 


Within 2 years of the 
effective date of Settlement 
Legislation 


Recommend legislation to 
Parliament or Legislative 
Assembly. 


Le Development Assessment Process implementation funding cannot be negotiated until 
the detailed Development Assessment Process negotiations are complete. 


o CYI and Canada officials have agreed to the attached Letter of Understanding dated 
March 27, 1993 and CYI, Canada and Yukon have agreed to the attached workplan 
for the purposes of UFA 12.3.1, 12.3.6, and 12.19.1. 


i ae 


The 


LETTER OF UNDERSTANDING 
regarding the Development Assessment provisions 


of the Umbrella Final -Agreement 


Signatories agree as follows: 


The Activity Sheets attached form part of the UFA 
implementation plan and require various amendments to 
reflect the understandings set out herein. 


Part 4 of Schedule 1 of the UFA implementation plan will be 
amended to increase the payment to CYI from $150,000 to 
$350,000. 


Shortly after April 1, 1993, Canada will enter into a 
contribution agreement for $100,000 to assist CYI with its 
participation in the DAP working group. Canada will discuss 
with CYI on a timely basis a continuation of the funding 
beyond fiscal year 1993-1994. 


Canada will seek Cabinet approval to advance $150,000 of the 
total identified in Part 4 of Schedule 1 at the time the UFA 
is signed. The remainder of the funding in Part 4 of 
Schedule 1 will be paid after the effective date of 
Settlement Legislation. 


CYI will be responsible for and will pay the costs of its 
participation and any costs of First Nation participation in 
the DAP working group processes. 


The amendments to these sheets will be completed as part of 
the legal and technical review of the UFA implementation 
plan. 


Dated March 27, 1993 


M. Whittington V. Mitander 


Negotiator Negotiator 
for Canada for <yvi 
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DEVELOPMENT ASSESSMENT PROCESS 
WORKPLAN FRAMEWORK DOCUMENT* 


* This document is subject to revisions by the DAP Working Group 


NOTE: "DA" - DEVELOPMENT ASSESSMENT 

"DAP" - DEVELOPMENT ASSESSMENT PROCESS 

"DAPWG" DAP WORKING GROUP 

"KA" - ENVIRONMENTAL ASSESSMENT 

"TFA" - INUVIALUIT FINAL AGREEMENT 

"PARTIES" - CYI/YFNs, YUKON, CANADA 

"SL" - SETTLEMENT LEGISLATION 

"YDAB" YUKON DEVELOPMENT ASSESSMENT BOARD 
TIME ACTIVITY LEAD ROLE 


Aug/Sept/Oct 1992 a) 


b) 


Nov. 92 - Jan. 93 a) 


b) 


March 93 a) 
b) 
April 93 /June 93 a) 


Appoint members to DAPWG - DONE Parties 


Prepare activity sheets and workplan Parties 

for inclusion in SL Implementation 

Plan - DONE (updated March 1, 1993) 

Identify costs for CYI/YFN CYI, Canada 


participation in design of DAP to end; 
endeavour to secure funds - DONE 


Undertake scoping of EA Workshops Parties 
and secure funding - DONE 


Hold first EA Workshop Parties 


Schedule DAPWG Meetings and DAPWG 
discuss workplan 


Identify costs for CYI/YFN CYI, Canada 


participation in design of DAP April 
93 to March 94; endeavour to secure 
funds 


ey, 
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July/August 1993 


Summer/Fall 1993 


b) 


C) 


d) 


e) 


a) 


b) 


Cc) 


a) 


b) 


Prepare and finalize DAPWG Terms 
of Reference 


Table key DAP issues paper 
Commence scoping of principles / 
options for Interim Measures and 
prepare draft Interim Measures report 


Hold second EA Workshop > 


Commence preparation of detailed plan 
for DAP 


Address conflict and duplication with 
IFA 


Develop consultation strategy including 
stakeholder involvement 


Commence consultation with key 


stakeholders 


Continue work on design of DAP, 
Implementation Plan and public 
consultation 


Acquire approvals of Interim Measures 
agreed to by Parties and implement 


including necessary funding 


Further consultation with stakeholders 


Finalize design of DAP and commence 
preparation of costing 


Develop guidelines for drafting DA 
Legislation 
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Parties 


DAPWG 
DAPWG, 
Parties 
Parties 
DAPWG 
DAPWG, 
Parties 


DAPWG, 
Parties 


DAPWG, 
Parties 


DAPWG 


Parties 


DAPWG, 
Parties 


DAPWG 


DAPWG, 
Parties 
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Fall/Winter a) Commence discussions on required Parties 
1993/94 amendments to existing Legislation 
b) Finalize implementation plan and DAPWG 
costing for DAP 
c) Finalize guidelines for drafting DAP Parties 
legislation and prepare drafting 
instructions 
d) Develop guidelines for drafting DAPWG, 
consequential amendments to Parties 
legislation 
e) Implement further requirements re: Parties 
interim measures including necessary 
funding 
f) Continue consultation with DAPWG, 
stakeholders and public Parties 
g) Develop strategy for preparing DAP DAPWG, 
regulations Parties 
1994 a) Acquire Cabinet approval for drafting Canada, 
DA legislation including regulations Yukon 
b) Draft DA legislation/regulations and Canada, 
consequential amendments to Yukon 
legislation 
c) Introduce DA legislation and Canada, 
consequential amendments to Yukon 
Parliament and Legislative Assembly 
1995 a) Promulgate DA legislation; establish Parliament, Yukon 


YDAB and implement Legislature, Parties 


b) Acquire authority for regulations and Canada, Yukon 


implement 
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NOTE: - Assumes SL in 1993 
- Workplan to be updated periodically on as required basis. 
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PROJECT: 


RESPONSIBLE PARTY: 


PARTICIPANT/LIAISON: 


OBLIGATIONS ADDRESSED: 


REFERENCED CLAUSES: 


Responsibility 


- 


Canada 


Canada 


Planning Assumptions 


Amend other legislation to conform with Development 
Assessment Process 


Canada 


Government of Canada shall recommend to Parliament 
necessary amendments to existing Legislation including, 
but not limited to, the Yukon Quartz Mining Act, 
R.S.C. 1985, c. Y-4, Yukon Placer Mining Act, R.S.C. 
1985, c. Y-3, Territorial Lands Act, R.S.C. 1985 c. T-7 
and Northern Inland Waters Act, R.S.C. 1985, c. N-25, 
to ensure its conformity with the Development 
Assessment Legislation. 


es 


Activities 


Identify necessary 
consequential amendments 
to existing legislation. 


Recommend consequential 
amendments legislation to 
Parliament. 


Timing 


Concurrent with 
development of 
Development Assessment 
Legislation 


At the time of introduction 
of Development Assessment 
Process Legislation 


us Development Assessment Process implementation funding cannot be negotiated until 
the detailed Development Assessment Process negotiations are complete. 


‘se Interim Development Assessment measures will be within existing framework of law 


and regulatory agencies. 


3; It is anticipated that Development Assessment Legislation will be referenced in 
Canada Environmental Assessment Act regulations. 


4, It is anticipated that Yukon will also identify necessary consequential legislative 


amendments to ensure conformity with DAP legislation. 
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PROJECT: Develop interim Development Assessment measures 
RESPONSIBLE PARTY: Canada, Yukon, Council for Yukon Indians 
PARTICIPANT/LIAISON: 


OBLIGATIONS ADDRESSED: _ Prior to the enactment of Development Assessment 
. Legislation, the parties to the Umbrella Final Agreement 
shall make best efforts to develop and incorporate in the 
implementation plan provided for in 12.19.1, interim 
measures for accepting a project which shall be 
consistent with the spirit of this chapter and within the 
existing framework of law and regulatory agencies. 


REFERENCED CLAUSES: 12.3.6; 
Cross reference 12.19.1 


Responsibility Activities Timing 
Canada, Yukon, Council for § Make best efforts to develop _— As soon as practicable, prior 
Yukon Indians and incorporate interim to enactment of 
Development Assessment Development 
measures into Assessment 
implementation plan Legislation 
provided for in UFA 
121982 


Planning Assumption 


L Development Assessment Process implementation funding cannot be negotiated until 
the detailed Development Assessment Process negotiations are complete. 


By 
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PROJECT: Negotiate and implement arrangements for transboundary 
environmental assessments 

RESPONSIBLE PARTY: Canada, Yukon 

PARTICIPANT/LIAISON: Council for Yukon Indians, Tetlit Gwich’in, Government 


of the Northwest Territories, Inuvialuit, Government of 
British Columbia, United States (Alaska) 


OBLIGATIONS ADDRESSED: Government shall make best efforts to negotiate with 
other relevant jurisdictions, in Consultation with affected 
Yukon First Nations, agreements or cooperative 
arrangements that provide for development assessments 
equivalent to the screening and review requirements in 
the Yukon for enterprises or activities located outside the 
Yukon that may have significant adverse environmental 
or socio-economic effects on the Yukon. 


Prior to the enactment of Settlement Legislation, the 
parties to the Umbrella Final Agreement shall make best 
efforts to resolve any conflicts and avoid any duplication 
in North Yukon between the development assessment 
process provided pursuant to this chapter and the 
environmental impact screening and review process 
provided pursuant to the Inuvialuit Final Agreement. 


REFERENCED CLAUSES: 2 clio 2 stays 

Responsibility Activities Timing 

Canada, Yukon, Council for § Make best efforts to resolve Prior to enactment of 
Yukon Indians for affected any conflict and avoid any Settlement Legislation 
Yukon First Nations duplication between 


Development Assessment 
Process and Inuvialuit Final 
Agreement processes for the 
North slope Yukon. 
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Canada, Yukon, Council for Make best efforts to After detailed 
Yukon Indians for affected negotiate agreements on. Development 
Yukon First Nations transboundary environmental Assessment Process design, 
assessment with relevant prior to Development 
jurisdictions. Assessment Process 
Legislation 
Canada, Yukon Consult with affected Yukon __ If negotiations occur 


First Nations. 


Planning Assumption 


1. Development Assessment Process implementation funding cannot be negotiated until 
the detailed Development Assessment Process negotiations are complete. 
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PROJECT: 


RESPONSIBLE PARTY: 
PARTICIPANT/LIAISON: 


OBLIGATIONS ADDRESSED: 


REFERENCED CLAUSES: 


re 


Negotiate Development Assessment Process 
implementation plan and funding arrangements 


Canada, Yukon, CYI 
Yukon First Nations 


Government, in Consultation with the Yukon First 
Nations, shall prepare a detailed plan; 


providing for the planning and implementation of the 
Development Assessment Legislation which addresses 
the involvement of Yukon First Nations; and 


providing for the application of the Development 
Assessment Legislation until Yukon First Nation Final 
Agreements have been negotiated. 


12519817 
Cross referencet12.19. 12.1973 9 1291219 5 


Responsibility Activities Timing 

CYI May request funding for At any time prior to the 
Yukon First Nations’ effective date of 
involvement in preparing Development Assessment 
implementation plans which Legislation 


is in addition to the funding 
provided in the Letter of 
Understanding and the Plan, 


Schedule 1. 
Canada, Yukon, Yukon Prepare implementation plan _— Prior to Development 
First Nations and negotiate funding for Assessment 
Development Assessment Legislation 


Process implementation. 


Parties and Yukon First Implement the DAP After DAP legislation 
Nations implementation plan. 
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Planning Assumptions 


iv During preparation of the implementation plan, discussion will occur with each Yukon 
First Nation concerning any necessary arrangements that must be in place between the 
implementation of Development Assessment Legislation and any remaining Yukon 
First Nation Final Agreements. 


a For the third activity, the detailed plan of implementation specified in 12.19.1 shall 
provide for the planning and implementation of Development Assessment Legislation 
and shall include a negotiated level of resources/funding to be provided by Canada, 
necessary to enable the Parties and Yukon First Nations to implement the plan. 
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PROJECT: 


RESPONSIBLE PARTY: 


PARTICIPANT/LIAISON: 


OBLIGATIONS ADDRESSED: 


REFERENCED CLAUSES: 


Responsibility 


Canada 


Yukon, CYI 


Canada 


Consultation prior to final decisions concerning surveys 


of Settlement Land 
Canada 


Yukon, CYI 


Final decisions and ultimate responsibility concerning 


survey of Settlement Land rests with Canada and such 
decisions shall be taken in Consultation with the Yukon 
and the Council for Yukon Indians. 


15.2.9; 
Cross reference 15.2.1 


Activities 


Prepare and deliver to 
Yukon and CYI in writing a 
proposed survey program 
based on survey priorities 
determined by Settlement 
Land Committees or a 
proposal to vary priorities, 
and provide any relevant 
information. 


Review information and 
proposal and prepare and 
communicate views to other 
Parties. 


Provide full and fair 


consideration to views 
expressed. 


oY 


Timing 


After determinations of 
priorities by Settlement 
Land Committees and within 
reasonable time prior to 
making final decision 


Within reasonable time 
established by the Parties to 
meet technical requirements 
of the survey process 


Prior to making final 
decision as to survey 
program or variance of 
priorities 


Parties 
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Repeat described activities Within reasonable time prior 
annually as required to. to confirming survey 
adjust survey program. program or adjustment 


Planning Assumptions 


l. 


The survey program initially established will be reviewed annually by Canada. If the 
review indicates a need to vary the program or to vary from the survey priorities 
determined by Settlement Land Committees, Yukon and CYI will be consulted before 
a final decision to vary is taken. (See also the provisions of YFNFA Implementation 
Plans re: UFA 15.2.1.) 


It is expected that CYT will consult with Yukon First Nations with respect to the 
proposed survey program or variations to the program or Settlement Land Committee 
survey priorities prior to communicating its views to Canada and Yukon. 


It is expected that consultations between Canada, Yukon and CYI will most 
effectively occur by way of joint meetings and discussions convened to review the 
proposed program or variations to the program or Committee priorities, and any 
relevant information. It is expected that affected Yukon First Nations will attend 
those meetings and discussions as they find appropriate. 


The survey program to be adopted is expected to reflect a fair balance in meeting the 


survey priorities of Settlement Land Committees over the period of time to which the 
program will apply. 
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PROJECT: 
RESPONSIBLE PARTY: 


PARTICIPANT/LIAISON: 


OBLIGATIONS ADDRESSED: 


REFERENCED CLAUSES: 


= 


Responsibility 


Any Party | 


‘Other Parties 


Parties 


Parties 


Agreement re: sale of Non-Edible By-Products 


Canada, CYI, Yukon 


Subject to Laws of General Application, unless 


otherwise specified in a Yukon First Nation Final 
Agreement, or as may be agreed to by the parties to the 
Umbrella Final Agreement, Yukon Indian People shall 
have the right to give, trade, barter or sell to any person 
any Non-Edible By-Product of Fish and Wildlife that is 
obtained from the Harvesting of Furbearers or incidental 
to Harvesting pursuant to 16.4.2, or limited pursuant to 
a Basic Needs Level allocation or pursuant to a basic 


needs allocation of Salmon. 


16.4.5 


Activities 


Identify need for agreement 
and forward proposal for 
agreement to the other 
Parties. 


Review and respond to 
proposal. 


At discretion, and as 
appropriate establish specific 
requirements for process to 
conclude agreement. 


If agreement to be pursued, 
negotiate the terms of the 
agreement for approval and 
identify the requirements to 
give effect to the agreement, 
if approved. 


ley 


Timing 


As required 


As soon as practicable after 


receipt of proposal 


As soon as practicable if 
agreement is to be pursued 


As the Parties may agree, 
within reasonable time 


Parties 


CYI 


Canada, Yukon 


Parties 


Planning Assumptions 


Initiate process to determine 
approval. 


Determine whether to 
approve the agreement. 


Determine whether to 
approve the agreement. 


Take steps required and as 
agreed to give effect to 
agreement, including 
consultation with respect to 
any required change to 
Legislation and 
consequential amendment of 
the Plan. 
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As soon as practicable after 
completion of negotiations 


After consultation with 
Yukon First Nations, within 
reasonable time 


As soon as practicable after 
completion of previous 
activity 


As soon as practicable after 
all Parties approve the 
agreement 


ii This Activity Plan describes procedure for the Parties with respect to the negotiation 
and approval of an agreement pursuant to the referenced provision. The third activity 
indicates that the Parties may wish to organize their approach further and establish 
specific arrangements to deal with a particular proposal. This opportunity should 
enable the Parties to address the consequences of an affirmative response to a 
proposal for an agreement. 


Ze CYI will undertake consultations with YFNs to obtain informed opinion as to the 
content of an agreement and whether an agreement should be approved. Consultation 
procedures are expected to include: 


- receipt, notice and provision of details of a proposal for agreement as part of 
the second activity; 


- information exchange and consultation during agreement negotiations; 


- one Or more opportunities for Yukon First Nations to meet together to review 
and discuss the agreement, after agreement negotiations are concluded; and 
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- determination as to whether CYI should approve an agreement. 


In appropriate cases, a CYI General Assembly or Special General Assembly may be 
required to enable effective consultation and determinations to occur. 


The Parties may wish to seek appropriate amendments to Legislation to reflect 
amendments of the UFA. 
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PROJECT: 
RESPONSIBLE PARTY: 


PARTICIPANT/LIAISON: 


OBLIGATIONS ADDRESSED: 


REFERENCED CLAUSES: 


Responsibility 


Fish and Wildlife 
Management Board 


Director of Fish and 
Wildlife 


Director of Fish and 
Wildlife 


Support to Fish and Wildlife Management Board 


Yukon, Fish and Wildlife Management Board 


The Director of Fish and Wildlife for the Yukon shall 


serve aS an advisor to the Board and shall ensure that 
technical support is provided to the Board. 


LOeye7e2 


Activities 


Notify Director of Fish and 
Wildlife to arrange meeting 
to establish a schedule and 
work plan for providing 
advice and technical 
support. 


Implement work plan. 
Respond to further requests 
for advice or technical 


support made from time to 
time, as practicable. 
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Timing 
As soon as practicable after 


establishment of Fish and 
Wildlife Management Board 


In accordance with schedule 


Upon request by Fish and 
Wildlife Management Board 
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PROJECT: 


RESPONSIBLE PARTY: 


PARTICIPANT/LIAISON: 


OBLIGATIONS ADDRESSED: 


REFERENCED CLAUSES: 


Responsibility 


Minister 


Minister 


Fish and Wildlife 
Management Board 


Minister 


Canada or Yukon 


Consultation with the Fish and Wildlife Management 
Board by Minister re: Legislation 


Canada or Yukon 


Fish and Wildlife Management Board 


Before the amendment or introduction of Legislation for 


Fish and Wildlife in the Yukon, the Minister shall 
Consult with the Board on the matters to be addressed in 


that Legislation. 


16.7.16 


Activities 


Notify Fish and Wildlife 
Management Board of 

proposed matters that are 
under consideration to be 
addressed in Legislation. 


Provide details to Fish and 
Wildlife Management Board 
of proposed changes. 


Prepare and present views 
re: proposed changes. 


Provide full and fair 
consideration to views 
presented by Fish and 
Wildlife Management 
Board. 


Draft Legislation taking into 
consideration views of Fish 
and Wildlife Management 
Board. 
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Timing 


Within a reasonable time 
before introduction of 
Legislation 


Within a reasonable time 
before introduction of 


Legislation 


Within reasonable time 
provided by Government 


Prior to introducing 
legislation 
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Canada or Yukon Notify Fish and Wildlife After Legislation passed 
Management Board of final 
form of Legislation. 
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PROJECT: Support to Salmon Sub-Committee 
RESPONSIBLE PARTY: Canada, Salmon Sub-Committee 
PARTICIPANT/LIAISON: 


OBLIGATIONS ADDRESSED: The Department of Fisheries and Oceans shall provide 
technical and administrative support to the Sub- 
Committee as required to determine appropriate plans 
for Salmon management, and a senior official of the 
department in the Yukon shall serve the Sub-Committee 
as Executive Secretary. 


REFERENCED CLAUSES: 16721710 

Responsibility Activities Timing 

Salmon Sub-Committee Notify Executive Secretary As soon as practicable after 
to arrange meeting to establishment of Salmon 
establish a schedule and Sub-Committee 


work plan for providing 
advice and technical 


support. 
Executive Secretary Implement work plan. In accordance with schedule 
Executive Secretary Respond to further requests Upon request by Salmon 
for advice or technical Sub-Committee 


support made from time to 
time, as practicable. 


Planning Assumption 


he The official who will serve the Salmon Sub-Committee as Executive Secretary will be 
the senior official for the Department of Fisheries and Oceans in the Yukon. 
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PROJECT: Salmon Sub-Committee representation on the Pacific 
Salmon Commission’s Yukon Panel 


RESPONSIBLE PARTY: Canada 
PARTICIPANT/LIAISON: SSC, Pacific Salmon Commission 


OBLIGATIONS ADDRESSED: _ Representatives from the Sub-Committee shall form the 
majority of the Canadian representatives to any Yukon 
River Panel established pursuant to the Treaty between 
the Government of Canada and the Government of the 


United States of America concerning Pacific Salmon. 


REFERENCED CLAUSES: 16:7,47.15 
Responsibility Activities Timing 
SSC Nominate SSC members to As required 


serve on the Yukon River 
Panel and notify Canada 


(DFO). 
Canada Appoint SSC members as When Yukon River Panel is 
the majority of Canadian required to be established 


Yukon River Panel 
representatives pursuant to 


the Treaty between the 
Government of Canada and 


the Government of the 
United States of America 


concerning Pacific Salmon. 


Canada Appoint balance of Yukon When Yukon River Panel is 
River Panel members. required to the established 


Planning Assumption 


i Support costs for the Yukon River Panel will be the responsibility of the Pacific 
Salmon Commission after ratification of the Treaty between the Government of 


Canada and the Government of the United States of America concerning Pacific 
Salmon. 
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PROJECT: 


RESPONSIBLE PARTY: 


PARTICIPANT/LIAISON: 


OBLIGATIONS ADDRESSED: 


REFERENCED CLAUSES: 


Responsibility 


Minister 


Minister 


Minister 


Ministerial response to Board or Salmon Sub-Committee 
non-compliance with responsibility 


Canada, Yukon 


Fish and Wildlife Management Board, Salmon Sub- 


Committee 


Where the Board or the Sub-Committee does not carry 


out a responsibility, the Minister, after giving notice to 
the Board or the Sub-Committee as appropriate, may 


carry out that responsibility. 


16.7:18 


Activities 


Identify to Salmon Sub- 
Committee or Fish and 
Wildlife Management Board 
responsibility and activity 
that Salmon Sub-Committee 
or Fish and Wildlife 
Management Board has 
failed to carry out. 


Review responsibility with 
Fish and Wildlife 
Management Board and/or 
Salmon Sub-Committee and 
make best efforts to remedy 
situation. 


If matter cannot be resolved, 
notify fish and Wildlife 
Management Board or 
Salmon Sub-Committee of 
intention to assume 
responsibility. 
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Timing 


If Salmon Sub-Committee or 
Fish and Wildlife 
Management Board has not 
carried out a responsibility 


If Salmon Sub-Committee or 
Fish and Wildlife 
Management Board has not 
carried out a responsibility 


Upon decision of 
appropriate Minister 
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Planning Assumption 


1 


The majority of the activities of the Fish and Wildlife Management Board and the 
Salmon Sub-Committee are discretionary and relate to making recommendations to the 
Minister. It is expected that the Minister would only take over a responsibility in rare 
instances where the Minister is faced with clear unwillingness or refusal on the part of 
the Fish and Wildlife Management Board or Salmon Sub-Committee to undertake an 
activity that is clearly a mandatory responsibility under the Umbrella Final 

Agreement. 
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PROJECT: 


RESPONSIBLE PARTY: 


PARTICIPANT/LIAISON: 


OBLIGATIONS ADDRESSED: 


REFERENCED CLAUSES: 


Consultation with the Fish and Wildlife Management 
Board by Minister re: declaration of species 


Yukon or Canada 


Fish and Wildlife Management Board or Salmon Sub- 
Committee 


The Minister shall Consult with and obtain a 
recommendation of the Board before declaring a species 
or population to be of territorial, national or 
international interest under 16.7.12.2. 


LGi/219: 
Cross reference 16.8.0 


Responsibility Activities Timing 
Minister Notify Fish and Wildlife Within a reasonable time 
Management Board or before making a declaration 


Salmon Sub-Committee if 
the Minister is considering 
making a declaration with 
respect to a species or 
population. 


Minister Provide details of proposed 
declaration and reasons. 


Fish and Wildlife Prepare views and make a Within a reasonable time 
Management Board or recommendation to provided by Government 
Salmon Sub-Committee Minister. 

Minister In considering whether or 


not to make declaration, 
provide full and fair 
consideration to views 
presented, in accordance 
with 16.8.0. 
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Minister Notify Fish and Wildlife Following decision by 
Management Board or _ Minister 
Salmon Sub-Committee of 
final decision re: 
declaration. 
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PROJECT: 


RESPONSIBLE PARTY: 


PARTICIPANT/LIAISON: 


OBLIGATIONS ADDRESSED: 


Minister’s response to recommendations from Fish and 
Wildlife Management Board, Renewable Resources 
Councils, or Salmon Sub-Committee pursuant to 16.8.1 


Yukon, Canada 


Fish and Wildlife Management Board, Renewable 
Resources Councils, Salmon Sub-Committee 


The Minister, within 60 days of the receipt of a 
recommendation or decision under 16.8.2, may accept, 
vary, set aside or replace the recommendation or 
decision. Any proposed variation, replacement or 
setting aside shall be sent back to the Board by the 
Minister with written reasons. The Minister may 
consider information and matters of public interest not 
considered by the Board. 


The Minister may extend the time provided in 16.8.4 by 
30 days. 


Nothing in 16.8.4 shall be construed as limiting the 
application of 16.3.3. 


The Board, within 30 days of the receipt of a variation, 
replacement or setting aside by the Minister pursuant to 
16.8.4, shall make a final recommendation or decision 
and forward it to the Minister with written reasons. 


The Minister may extend the time provided under 
16:32): 


The Minister, within 45 days of receipt of a final 


recommendation or decision, may accept or vary it, or 
set it aside and replace it. 
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In the event that the Minister proposes to vary or to set 
aside and replace a-recommendation of the Board with 
respect to the determination of a Total Allowable 
Harvest, the Minister shall make reasonable efforts to 
reach a consensus with the affected Yukon First Nation 
on the variation or setting aside and replacement of the 
recommendation. 


In the event that the Minister and the affected Yukon 
First Nation are unable to reach a consensus under 
16.8.6.1, the Minister may proceed to vary or set aside 
and replace the recommendation of the Board with 
respect to the determination of the Total Allowable 
Harvest, provided that the Minister is satisfied that the 
variation or replacement is consistent with the principle 
of Conservation. 


The process for seeking consensus with the affected 
Yukon First Nation shall give due consideration to 
timing of any statutory or regulatory changes required 
and to the timing of Harvesting activities. 


The Minister may extend the time provided in 16.8.6 in 
order to carry out the requirements of 16.8.6.1 and 
LOs81602, 


The Minister shall provide the Board with notice of the 
Minister’s final decision under 16.8.6. 


The Minister may refer any matter described in 16.8.1 
to the dispute resolution process under 26.4.0 once the 
procedure set out in 16.8.1 to 16.8.4 has been 
completed. 
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REFERENCED CLAUSES: 16.8.4, 16.8.5, 16.8.6, 16.8.8; 
Crosswreferences16:8325,16.8.3, 16.8 ied died 


rr le Ee EO eee, eee PF eee, 


Responsibility Activities Timing 

Fish and Wildlife Send recommendation As determined by Fish and 

Management Board or . pursuant to 16.8.1 to Wildlife Management 

Renewable Resources Minister with jurisdiction. Board, Renewable 

Council or Salmon Sub- Resources Councils, Salmon 

Committee. Sub-Committee 

Minister Inform Fish and Wildlife Within 60 days after receipt 
Management Board or of recommendation 


Renewable Resources 
Council or Salmon Sub- 
Committee of decision to 
accept, vary, Set aside or 
replace the recommendation. 
If recommendation not 
accepted, send written 
reasons to Fish and Wildlife 
Management Board or 
Renewable Resources 
Council or Salmon Sub- 
Committee explaining why 
recommendation has been 
varied, set aside or 


replaced. 

Minister At discretion of Minister, After decision to vary, set 
and at any time after aside or replace a 
completion of 16.8.1 to recommendation 


16.8.4 procedure, refer 
matter to dispute resolution 
under 26.4.0. 


Ds 
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Fish and Wildlife 
Management Board or 
Renewable Resources 
Council or Salmon Sub- 
Committee 


Minister 


Minister 


Minister, Yukon First 
Nation 


Review response from 
Minister and make final 
recommendation under 
16.8.5. Send final 
recommendation to 
Minister, with written 
reasons. 


Inform Fish and Wildlife 
Management Board or 
Renewable Resources 
Council or Salmon Sub- 
Committee of decision to 
accept, vary, Set aside or 
replace the final 
recommendation. 


Inform affected Yukon First 
Nation if Minister proposes 
to vary or set aside and 
replace a final 
recommendation with 
respect to a Total Allowable 
Harvest determination. 


Make reasonable efforts to 
reach consensus on need to 
vary or set aside and replace 
final recommendation of 
Fish and Wildlife 
Management Board or 
Renewable Resources 
Council or Salmon Sub- 
Committee with respect to a 
Total Allowable Harvest 
determination. 
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Within 30 days after receipt 
of Minister’s decision 


Within 45 days after receipt 
of final recommendation 


Before Minister makes final 
decision 


Within a reasonable period 
of time, taking into 
consideration clause 
16.8.6.3 
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Minister If no consensus is reached At discretion of Minister 


with Yukon First Nation, 
vary or set aside and replace 
Fish and Wildlife 
Management Board or 
Renewable Resources 
Council or Salmon Sub- 
Committee recommendation 
as long as Minister’s 
decision is consistent with 
the principle of 
Conservation. 


Minister Notify Fish and Wildlife 


Management Board or 
Renewable Resources 
Council or Salmon Sub- 
Committee of final decision. 


Canada, Yukon Implement decision pursuant As soon as practicable 


to 16.8.7. 


Planning Assumptions 


iF 


Timing is in accordance with the provisions and is not intended to affect the 
Minister’s ability to extend the time frames for response in accordance with 16.8.4.1, 
16.8.5.1 or 16.8.6.4. 


When the Minister proposes to vary or set aside and replace a final recommendation 
of the Fish and Wildlife Management Board or Renewable Resources Councils with 
respect to a Total Allowable Harvest determination, the Minister shall provide full 
and balanced information on the issue to the Yukon First Nations, including any 
written reasons provided by the Fish and Wildlife Management Board, Renewable 
Resources Councils or the Minister. 
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PROJECT: 


RESPONSIBLE PARTY: 


PARTICIPANT/LIAISON: 


OBLIGATIONS ADDRESSED: 


REFERENCED CLAUSES: 


Responsibility 


Minister 


Fish and Wildlife 
Management Board or 
Renewable Resources 
Council or Salmon Sub- 
Committee 


Minister 


Consultation with the Fish and Wildlife Management 
Board by Minister re: emergency action 


Yukon or Canada 


Fish and Wildlife Management Board, Renewable 
Resources Councils, Salmon Sub-Committee 


Where emergency action has been taken pursuant to 


16.8.11, the Minister shall within seven days inform the 
Board, Sub-Committee or Council and solicit their 
continuing advice. The Board, Sub-Committee or 
Council may recommend to the Minister that the 
emergency action be terminated pending their 


consideration of the issue. 


OCs a1Z, 


Cross reference 16.8.11, 2.11.8 


Activities 


Inform the Fish and Wildlife 
Management Board, affected 
Renewable Resources 
Council or Salmon Sub- 
Committee of emergency 
action taken pursuant to 
16.8.11, provide details and 
supporting information, and 
solicit continuing advice. 


Recommend that emergency 
action be terminated pending 


consideration of issue, 
pursuant to 16.8.0. 


Terminate action. 
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Timing 


Within seven days of taking 
action 


As determined necessary 


If recommendation accepted 
by Minister 


Minister 
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Inform Fish and Wildlife If Minister makes decision 
Management Board, to continue emergency 
Renewable Resources action 


Council, or Salmon Sub- 
Committee of reasons for 
continuing emergency action 
and request advice pursuant 
to 16.6.9, 16.7.11 and 
16. Fed lide 


wi 
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PROJECT: 


RESPONSIBLE PARTY: 


PARTICIPANT/LIAISON: 


OBLIGATIONS ADDRESSED: 


REFERENCED CLAUSES: 


Responsibility 


Canada (DFO) 


Canada (DFO) 


Canada (DFO), SSC 


Planning Assumptions 


Exceeding the Total Allowable Catch of Salmon in 


exceptional circumstances 


Canada 


YFN, RRC, SSC and FWMB 


Notwithstanding 16.3.2, Government may allow a catch 


of Salmon greater than the Total Allowable Catch in 


exceptional circumstances. 


L6sSe 13: 
Cross reference 16.3.2 


Activities 


Allow catch of salmon 
greater than Total Allowable 
Catch (TAC). 


Notify affected YFNs, 
RRCs, FWMB and SSC of 
the measure and provide 
relevant information. 


At Minister’s discretion, 
follow the activities 
described for UFA 
16.10.10. 


Timing 


In exceptional circumstances 


As soon as possible 


AS appropriate 


i Actions taken by the Minister pursuant to the referenced provision will not result in a 
variation of the TAC for the time period in question. It is expected that any measures 
taken will be related to a situation-specific exception to the TAC which is in place. 


pm To the extent practicable, initiatives taken pursuant to the referenced provision will be 
determined in collaboration with the SSC. 


o: Action pursuant to the referenced provision is expected to occur only in exceptional 
circumstances recognizing that the Minister’s primary objective is to conserve fish 


stocks. 
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PROJECT: 
RESPONSIBLE PARTY: 
PARTICIPANT/LIAISON: 


OBLIGATIONS ADDRESSED: 


REFERENCED CLAUSES: 


Adjustment of Total Allowable Catch of Salmon 
Canada 
Salmon Sub Committee 


Subject to 16.10.11, Government may adjust a Total 
Allowable Catch because of variations in the anticipated 
run size but only after Consultation with the Sub- 
Committee, and any such adjustment may be made in- 
season. 


Where Government proposes to adjust the Total 
Allowable Catch under 16.10.10 and time does not 


permit Consultation with the Sub-Committee, 


Government may make the adjustment but it shall, 
within seven days, inform the Sub-Committee of the 
adjustment and solicit its continuing advice. 


The Sub-Committee may recommend to the Minister that 
any adjustment made under 16.10.11 be varied or 
terminated pending the Sub-Committee’s consideration of 
the issue. 


16.10.10, 16.10.11 and 16.10.12; 
Cross reference 16.8.1 - 16.8.8 


Responsibility 


Canada (DFO) 


Activities 


Notify SSC of proposal to 


Timing 


As required 


adjust TAC and provide 
relevant information. 


SSC 


Review proposed TAC 


Upon receipt of notice 


adjustment and present 
views to Canada (DFO). 


Canada (DFO) 


Provide full and fair 


Prior to adjusting TAC 


consideration of views 
presented. 


a 
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Canada (DFO) Modify proposed TAC After Consultation 
adjustment as required-and 
inform SSC. 

Canada (DFO) Where time does not permit If circumstances require 


Consultation with SSC, 
adjust TAC and notify SSC. 


Canada (DFO) Solicit continuing advice Within seven days of 
from SSC. adjustment 
SSC If TACs have been adjusted Upon notification 


in accordance with 
16.10.11, the SSC may 
recommend adjustment of 
TAC be varied or 
terminated pending SSC 
review. 


Canada (DFO) Review any recommendation _ As required 
received and respond as 
required by clauses 16.8.1 
through 16.8.8. 


Planning Assumptions 


iv The Department of Fisheries and Oceans (DFO) will make all reasonable efforts to 
contact SSC members to review the requirement for in-season Salmon TAC 
adjustments. If the situation precludes Consultation, DFO will expedite the review 
process under UFA 16.8.0 to the extent possible. 


ay DFO will provide the SSC with the information used to establish TAC or required to 
adjust TAC. 

3; Any adjustment in TAC may have to be reflected in adjustments to BNA as identified 
in UFA 16.10.9. 

4. To facilitate implementation of these provisions, the SSC and Yukon First Nations 


may wish to discuss approaches to improve the monitoring of Salmon runs and the 
recording and reporting of catches. 
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PROJECT: 


RESPONSIBLE PARTY: 


PARTICIPANT/LIAISON: 


OBLIGATIONS ADDRESSED: 


REFERENCED CLAUSES: 


Responsibility 


Yukon 


Council for Yukon Indians 


Yukon, Council for 
Yukon Indians 


Interim protection of traplines held by Yukon Indian 


People 


Yukon 


Council for Yukon Indians, Yukon First Nations 


The parties to the Umbrella Final Agreement agree not 


to reduce the number of traplines currently held by 
Yukon Indian People in a Yukon First Nation’s 
Traditional Territory until the Effective Date of the 
Yukon First Nation Final Agreement, provided the 
Yukon First Nation Final Agreement is ratified before 
May 29, 1994 or within 24 months of commencement of 
negotiation of that Yukon First Nation Final Agreement, 


whichever comes sooner. 


16:11 40G 


Cross reference 16.11.3.3 


Activities 


Provide Council for Yukon 
Indians and Yukon First 
Nations with map of trapline 
concessions and list of 
concession holders, noted as 
beneficiary or non- 
beneficiary, as of May 30, 
1992 and provide 
information concerning 
changes to date. 


Confirm trapline information 
with Yukon First Nations. 


Address any discrepancies 
identified. 
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Timing 


As soon as practicable 


As soon as practicable 


As soon as practicable 


Yukon 


Yukon 
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Exercise discretion in. On an ongoing basis until 
administration of traplines the applicable date in UFA 
sO aS not to reduce number 16.11.11 


held by Yukon Indian 
People in each First Nation 
Traditional Territory. 


Notify Council for Yukon Within reasonable time prior 
Indians and affected Yukon to the applicable date in 
First Nation(s) of intention UFA 16.11.11 

to terminate protective 

measures with respect to 

Yukon First Nation’s 

traditional area. Carry on 

appropriate consultation 

prior to termination of 

protective measures. 


Planning Assumptions 


iy 


The activities described above will be required to be performed only with respect to 
those Yukon First Nations for which a Yukon First Nation Final Agreement does not 
take effect on the effective date of Settlement Legislation. 


It is acknowledged that Yukon already exercises its discretion in trapline 
administration in ways which provide a measure of protection for the trapline holdings 
of Yukon Indian People. In the implementation of UFA 16.11.11, Yukon will 
continue those measures. 


Yukon will not give effect to proposed or purported trapline concession 
relinquishments, transfers or sales prior to consulting with the affected Yukon First 


Nation(s). 


Yukon will not re-configure trapline concessions without consulting with affected 
Yukon First Nation(s). 
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In the interim protection period, where the affected Yukon First Nation is not one of 
those named in UFA 16.11.4, Yukon will administer the trapline concession in that 
Yukon First Nation’s traditional area so as to facilitate the achievement of UFA 
16.11.3. Yukon will notify the affected Yukon First Nation of any trapline 
concession in its traditional area which may be or is expected to become available for 
purchase, transfer or re-allocation, and will consult with the Yukon First Nation prior 
to approving same. 


None of the foregoing is intended to preclude a more suitable arrangement as to 
which Yukon and an affected Yukon First Nation may agree. 
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PROJECT: 


RESPONSIBLE PARTY: 


PARTICIPANT/LIAISON: 


OBLIGATIONS ADDRESSED: 


REFERENCED CLAUSES: 


Responsibility 


Council for Yukon Indians, 
Yukon 


Project group 


Investigation and development of human resources 
needed by Yukon First Nations and other Yukon 
residents in renewable resources management and related 


economic opportunities 


Council for Yukon Indians, Canada and Yukon 


The parties to the Umbrella Final Agreement shall 


immediately investigate the needs, opportunities and 
structures required to ensure the adequate development 
of human resources needed by Yukon First Nations and 
other Yukon residents in renewable resources 
management and related economic development 
opportunities. The parties to the Umbrella Final — 
Agreement agree to design the structures necessary to 
develop these human resources. 


F613 al2 
Cross reference 28.9.1 


Activities 


Establish a project group to 
investigate development of 
human resources needed by 
Yukon First Nations and 
other Yukon residents in 
renewable resources 
management and to develop 
the structures necessary to 
develop these human 
resources. 


Jointly develop terms of 


reference for investigation 
and design of structures. 
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Timing 


As soon as practicable after 
Settlement Legislation 


As soon as practicable after 
Settlement Legislation 
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Project group 


Council for Yukon Indians, 
Canada, Yukon 


Project group 


Council for Yukon Indians, 


Submit terms of reference 
for the investigation and 
design to the Parties for 
approval. 


Respond to project group 
concerming terms of 
reference. 


‘Complete investigation, and 


design necessary structures, 
consulting with Canada on 
matters within federal 
jurisdiction. Provide 
recommendations to the 
Parties. 


As agreed, give effect to 


As soon as practicable 


Within a reasonable period 
of time 


Within 6 months after terms 
of reference are approved, 
unless Parties otherwise 
agree 


As resources permit 


Canada, Yukon recommendations. 
Planning Assumptions 
te Yukon and Council for Yukon Indians will each name two representatives for the 


purpose of carrying out the second and third activities. 


2, Council for Yukon Indians will consult with Yukon First Nations in the course of 
investigating human resource needs of Yukon First Nations and other Yukon 
residents. 

3. In developing the terms of reference, the project group will consider: 

a) the personnel, training, financial and implementation provisions of the 1991 


report of the Parties’ working group on interim measures with respect to land 


alienation; 


b) the services which may be provided by Yukon College, particularly through its 
community campuses; 


C) the suitability of any current renewable resources management program of 
Yukon College, and of college programs elsewhere; 
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d) 


c) 


g) 


h) 


j) 


k) 
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any relevant comments or recommendations of the Training Policy Committee; 


the suitability and accessibility of existing Government programs for on-the-job 
training and professional development in renewable resources management; 


means to efficiently ensure the availability of financial resources for the 
development of human resources for renewable resources management in the 


Yukon and possible sources and mechanisms for financial support; 


the need to modify relevant Government programs and the urgency of any 
modifications required; 


the need to co-ordinate human resource development with the development of 
First Nation governments, as well as economic planning and development at 


the community or regional level; 


facets of renewable resources management, including but not limited to 
planning, regulation, administration and enforcement; 


the needs of Yukon First Nations; and 


objectives of UFA Chapter 16. 
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PROJECT: 
RESPONSIBLE PARTY: 


PARTICIPANT/LIAISON: 


OBLIGATIONS ADDRESSED: 


REFERENCED CLAUSES: 


Responsibility 


Canada 


Canada 


Cyi 


Canada 


Consultation on amendment to statutes or regulations 


Canada 


CYI 


Settlement Legislation shall provide that Government, 


after Consultation with the Council for Yukon Indians, 
may make such amendments to statutes or regulations as 
are necessary for the purpose of giving effect to and 
enforcing provisions of 20.6.1 and 20.6.2. 


207673: 


Cross reference 20.6.1, 20.6.2 


Activities 


Notify CYI of intention to 
amend statutes or 


regulations to give effect to 
UFA 20.6.1 and/or 20.6.2. 


Provide CYI with details of 


the initiative. 


Prepare and present views. 


Provide full and fair 
consideration to views 
presented and draft 
Legislation. 
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Timing 


Within reasonable time prior 
to proceeding with 
amendment 


Within reasonable time prior 
to proceeding with 
amendment 


Within reasonable time to 
meet technical requirements 
of amendment process 


Within reasonable time prior 
to proceeding with 
amendment 
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Canada Subject to confidentiality Within reasonable time prior 
requirements, notify CYI of to proceeding with 
final form of Legislation. amendment 

Canada Seek amendment to statutes As required after previous 
or amend regulations. activities are completed 


Planning Assumptions 
he The described activities may require adjustment to ensure they are consistent with 
relevant provisions of Settlement Legislation and the outcome of discussions 


concerning the future tax regime in Yukon. 


Z The described activities may be carried out through a "legislative drafting group" or 
such other arrangement as to which Canada and CYI may agree. 
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PROJECT: 
RESPONSIBLE PARTY: 


PARTICIPANT/LIAISON: 


OBLIGATIONS ADDRESSED: 


REFERENCED CLAUSES: 


Responsibility 


Yukon 


Yukon 


Council for Yukon Indians 


Participation of Yukon Indian People on boards 


Yukon 


Council for Yukon Indians 


The Yukon shall ensure that the Board of Directors of 


the Yukon Development Corporation is generally 
representative of the Yukon population. 


The Yukon shall make best efforts to structure the Board 
of Directors of the Yukon Energy Corporation so that at 
least one-quarter of the directors are Yukon Indian 


People. 


The Yukon shall make best efforts to structure the 
Yukon Council on the Economy and the Environment so 
that at least one-quarter of its members are Yukon 


Indian People. 


D2NG2, 22-633, 220 ah 


Activities 


Review consistency of board 
composition with relevant 
Umbrella Final Agreement 
provision. 


Invite Council for Yukon 
Indians’ recommendation of 
persons for appointment to 
Yukon Development 
Corporation, Yukon Energy 
Corporation and Yukon 
Council on the Economy 
and Environment. 


Provide recommendations. 
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Timing 


As soon as practicable after 
effective date of Settlement 
Legislation 


In reasonable time prior to 
date at which appointment is 
to take effect 


Within reasonable time, as 
Yukon may indicate 


Yukon 
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Consider recommendations As appointments are made 
in process of making | 
appointments. 


Planning Assumptions 


le 


It is expected that Council for Yukon Indians will carry out appropriate consultation 
with Yukon First Nations prior to making its recommendation. 


For the purposes of UFA 22.6.2, the proportion of Yukon Indian People in the 
Yukon population will be a consideration in ensuring that the Board of Directors of 
the Yukon Development Corporation is generally representative of the Yukon 
population. 


It is expected that, to give effect to the referenced provisions, Yukon will use best 
efforts to ensure that the composition of each board is consistent with the relevant 
provision as of the effective date of Settlement Legislation, or as soon as practicable 
thereafter, and subsequently whenever an appointment to a board is required to be 
made. 
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PROJECT: 


RESPONSIBLE PARTY: 


PARTICIPANT/LIAISON: 


OBLIGATIONS ADDRESSED: 


REFERENCED CLAUSES: 


Responsibility 


Parties 


’ Parties 


Parties 


Parties 


Review of effectiveness of Chapter 22 


Canada, Yukon First Nations, Yukon, Council for 


Yukon Indians 


A full and complete review of the effectiveness of the 


provisions of this chapter shall be carried out in the year 
2010 by Government and the Yukon First Nations. If, 
after the review, the parties to the Umbrella Final 
Agreement agree that the objectives of this chapter have 
been met, the obligations of Government under this 
chapter shall cease commencing January 1, 2011. So 
long as these obligations remain in effect, a like review 
shall be carried out every five years thereafter. 


DOE 


Activities 


Establish process and 
address specific 
requirements to assess 
achievement of objectives. 


Assess achievement of 
objectives. 


Determine whether there is 
agreement that the 


objectives have been met. 


Repeat process. 


yi 


Timing 


As soon as practicable upon 
completion of review, or 
earlier as the Parties may 
agree 


In the 2010 fiscal year 


In the 2010 fiscal year 


Every five years, if there is 
no agreement that objectives 
have been met 
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Planning Assumptions 


ly 


The Parties may wish to organize their approach further and establish specific 
arrangements required to deal with the assessment required. 


The assessment by the Parties to the Umbrella Final Agreement will be based upon 
the results of the review conducted by Canada, Yukon and the Yukon First Nations 
pursuant to this provision, as well as any other consideration which arises from the 
objectives or is deemed relevant. 


At the year 2010, Yukon First Nation Final Agreements will not all have been in 
effect for the same period of time. Also, the assessment may indicate that not all 
objectives have been satisfied. Both of these factors suggest there is a range of 
possible outcomes under the third activity. If the Parties are unable to say there is 
satisfaction of all the objectives, a further review and assessment is expected to occur 
in the Year 2015 and every five years thereafter, as necessary. The Parties may wish 
to address the scope of subsequent activities under this provision in light of the extent 
of agreement reached at the five year intervals contemplated. 


The Parties may wish to consider further the process and resources required to 
implement the referenced provision in the course of the last review of the Plan to 


occur prior to 2010. 


Council for Yukon Indians will conduct appropriate consultations with Yukon First 
Nations in the course of these activities. 
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PROJECT: 


RESPONSIBLE PARTY: 


PARTICIPANT/LIAISON: 


OBLIGATIONS ADDRESSED: 


REFERENCED CLAUSES: 


Responsibility 


Yukon 


Council for Yukon Indians 


Yukon and Council for 
Yukon Indians 


Negotiated transfer from Canada to the Yukon 
administration and management of Resources 


Yukon 


Council for Yukon Indians 


The Council for Yukon Indians may participate with the 


Yukon in the development of the Yukon’s negotiating 
positions for negotiations pursuant to 23.3.1. 


25302: 
Cross reference 23.3.3 


Activities 


Notify Council for Yukon 
Indians of matters or 
proposals under negotiation 
or to be negotiated. 


Notify Council for Yukon 
Indians of intention to 
proceed with negotiations. 


Appoint appropriate 
representatives for purposes 
of provision and inform 
Yukon of same. 


Meet regularly regarding 
preparation for negotiations, 
the analysis of negotiation 
issues, positions, options 
and strategies and other 
issues, aS appropriate. 


fe, 


Timing 


As soon as practicable after 
the effective date of 
Settlement Legislation, and 
on-going basis thereafter, as 
negotiations proceed 


Within reasonable time prior 
to proceeding 


As appropriate for effective 
negotiation 
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Planning Assumption 


lk. 


The last activity is expected to include the opportunity for Council for Yukon Indians 
to add items to meeting agendas, request meeting on matters of concern related to 
negotiations and to prepare and provide input to negotiation strategies and positions. 
This is expected to occur in the context of an ongoing negotiation process and 
therefore is expected to be repeated as the Council for Yukon Indians and the Yukon 
may require for effective negotiation of the transfer. 
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PROJECT: 
RESPONSIBLE PARTY: 


PATICIPANT/LIAISON: 


OBLIGATIONS ADDRESSED: 


REFERENCED CLAUSES: 


Responsibility 


Any Party 


Any Party 


Other Parties 


Parties 


Parties 


Negotiation of guaranteed representation 


Canada, Yukon, CYI 


The parties to the Umbrella Final Agreement may 


negotiate guaranteed representation for Yukon First 
Nations on government commissions, councils, boards 
and committees in the Yukon established to deal with the 


following matters: 
- education 


- health and social services 
- justice and law enforcement; and 
- other matters as may be agreed. 


24.4.1 


Activities 


Identify entity on which 
guaranteed representation is 
desired. 


Provide notice of desire to 
negotiate guaranteed 
representation. 

Respond to notice received. 
If Parties agree to negotiate, 
conduct and complete 


negotiations. 


Give effect to negotiated 
result. 


ie 


Timing 


At discretion 


At discretion 


As soon as practicable after 
receipt of notice 


As soon as practicable or as 


the Parties may agree 


As soon as practicable or as 
the Parties may agree 
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PROJECT: 
RESPONSIBLE PARTY: 
PARTICIPANT/LIAISON: 


OBLIGATIONS ADDRESSED: 


REFERENCED CLAUSES: 


Negotiation of Transboundary Agreements 


Canada, Yukon, CYI, affected YFNs 


Government, the Council for Yukon Indians and the 
affected Yukon First Nations shall cooperate in 
negotiating Transboundary Agreements. 


Government, the Council for Yukon Indians and the 
affected Yukon First Nations shall endeavour to secure 
the cooperation of the Government of British Columbia, 
the Government of the Northwest Territories and 
transboundary aboriginal groups in negotiating 
Transboundary Agreements. 


Government, the Council for Yukon Indians and Yukon 
First Nations whose Traditional Territories are affected 
by a transboundary aboriginal claim shall work together 
in respect of each transboundary aboriginal claim to 
negotiate a Transboundary Agreement. 


Government, the Council for Yukon Indians and the 
affected Yukon First Nations shall make best efforts to 
settle the transboundary aboriginal claims of Yukon 
Indian People in the Northwest Territories and British 
Columbia based upon reciprocity for traditional use and 
occupancy. 


PW UN ews ey ST PSA Hs, ARE lo) ays 
Crossireterence: 29-235 929224. 25.5.2 


Responsibility Activities Timing 
Canada, Yukon, CYI, Establish process and As appropriate 
affected YFN address specific 


requirements for 
Transboundary Agreement 
negotiations. 
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Canada, Yukon, CYI, Attempt to secure co- AS appropriate and may be 
affected YFN operation of BC, NWT and agreed 


transboundary aboriginal 
groups for negotiation of 
Transboundary Agreement. 


Canada, Yukon, CY], Enter into negotiation of As required and may be 
affected YFN Transboundary Agreement. agreed 
Canada, Yukon, CYI, Use best efforts to co- As required 
affected YFN operatively negotiate 
Agreement. 


Planning Assumptions 


ii 


The first activity is intended to enable the Parties to organize their approach further 
and to establish specific arrangements with respect to the requirements of the 


_hegotiation process. 


Financial requirements for Transboundary Agreement negotiations will be addressed 
as provided in UFA 25.2.3. It is expected that the financial arrangements will be 
required to address costs of long-distance travel and increased communication and 
other requirements arising from the multiplicity of parties, jurisdictions and interests 
involved, along with other costs. 


There are outstanding Yukon First Nation transboundary claims in both British 
Columbia and the NWT. The negotiation of those claims probably will proceed 
alongside the negotiation of the related YFNFA. It is expected that claims in British 
Columbia will be more complicated and take longer to resolve by agreement than 
claims in the NWT. 


There also are outstanding transboundary claims by aboriginal claimant groups in both 
BC and the NWT. The sequence, format and complexity of negotiation of these 
claims cannot be predicted usefully at this juncture. 


For the purposes of UFA Chapter 25, it is expected that CYI will play an active role 
in assisting in the organization of the negotiations and a supportive role with affected 


YENSs in the actual negotiations. 
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The described activities refer only to the process leading to a negotiated agreement. 
Matters concerning ratification, implementation and amendment of a Transboundary 
Agreement are left for the parties to address separately as provided in the UFA or the 
relevant Transboundary Agreement. 
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PROJECT: Participate in consultation regarding rules and 
procedures of the Dispute Resolution Board 

RESPONSIBLE PARTY: Canada, Yukon, CYI 

PARTICIPANT/LIAISON: Dispute Resolution Board (the "Board") 


OBLIGATIONS ADDRESSED: The Board appointed under 26.5.1 shall have the 
following responsibilities: 


After Consultation with the parties to the Umbrella Final 
Agreement, to establish rules and procedures governing 
mediation and arbitration. 


REFERENCED CLAUSES: 26.5.4.6 

Responsibility Activities Timing 

Canada, Yukon, CYI Review notice from Dispute As soon as practicable on 
Resolution Board of receipt of notice 


intention to establish rules 
and procedures. 


Canada, Yukon, CYI If requested by Board, As Board may provide 
participate in Board 
proceedings to establish rule 
making process. 


Canada, Yukon, CYI Review any rules or Within time provided by 
procedures which the Board Board 
may provide for discussion. 


Canada, Yukon, CYI Prepare and present views. Within time and process 
provided by Board 


Planning Assumptions 


ip It is expected that the Board will seek to establish rules and procedures for mediation 
and arbitration no later than the second year after the effective date of Settlement 


Legislation. 
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It is expected that all Parties will assist the Board by participating in proceedings and 
making representations as the Board may request. The nature of the rule-making 
process is for the Board to decide and, at the Board’s discretion, may itself be the 
subject of consultations with the Parties. The Parties’ activities for the purposes of 
consultation with the Board will be consistent with the process which the Board 
chooses to adopt. 


The rules and procedures adopted by the Board after the initial consultations may 
require modification and amendment in light of the Board’s operating experience. In 
that event, it is expected that the described activities will be repeated, as the Board 
may require in the circumstances. 
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PROJECT: 
RESPONSIBLE PARTY: 


PARTICIPANT/LIAISON: 


OBLIGATIONS ADDRESSED: 


REFERENCED CLAUSES: 


Responsibility 


CYI 


CYI 


CYI 


Geis 


Establish Yukon First Nation Implementation Fund 


Council for Yukon Indians 


YFNs 


The Council for Yukon Indians shall establish a Yukon 


First Nation Implementation Fund as soon as practicable 
after the effective date of Settlement Legislation. 


The Yukon First Nation Implementation Fund shall be 
administered either as a charitable trust, a Settlement 
Corporation or other legal entity. 


29.) Ai 2s. oF 
Cross reference 28.5.3 


Activities 


Research and evaluate 
options for form and 
operation of the Fund. 


Present research and 
evaluation results to and 
consult with Yukon First 
Nations on preferred form 
and operation. 


Design and draft terms of 
preferred form of Fund and 


obtain Yukon First Nations’ 


approval of same. 


Establish Fund and arrange 
for administration of same 
as terms of Fund may 
provide. 
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Timing 


Within 6 months after 
effective date of Settlement 
Legislation 


Within 3 months after 
completion of previous 
activity 


Within 3 months after 
completion of previous 
activity 


Within 3 months after 
completion of previous 
activity 


UMBRELLA FINAL AGREEMENT IMPLEMENTATION PLAN 
Planning Assumptions 


1s Arrangements for indexation, calculation and delivery of the Fund principal are 
addressed elsewhere in this Plan. 


2 There are no steps which CYI or the Fund administrators will be required to take to 
ensure that UFA 28.5.5 and 28.5.6 are given effect. 
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ANNEX B 
BOARDS, COMMISSIONS AND COUNCILS 


ere es ee eee 


Application 
This Annex applies to the: 


Enrollment Commission 

Surface Rights Board 

Yukon Land Use Planning Council 
Yukon Geographical Place Names Board 
Yukon Heritage Resources Board 
Yukon Water Board 


Fish and Wildlife Management Board and its 
Salmon Sub-Committee 


Dispute Resolution Board 


herein called the "Boards". 


The Surface Rights Board will be the subject of separate Legislation. This Annex therefore 
applies to the Surface Rights Board subject to such modifications as may be required to 


ensure consistency with that Legislation. 


The Development Assessment Board and Designated Offices to be established pursuant to 
UFA Chapter 12 also will be the subject of separate Legislation. Those matters are excluded 
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from this Annex on the understanding that they will be addressed through Development 
Assessment Legislation, the implementation plan contemplated by UFA 12.19.1 and the 
workplan and activities described in Annex A of this Plan. 


Contents 


This Annex has five parts: 


Part 1 - General Provisions 

Part 2 - Board Training and Cross-Cultural Orientation and Education 

Part 3 - Arrangements for the Provision of Aboriginal Language Services to the 
Boards 

Part 4 - Board Mandates and Activities 

Part 5 - Board Budgets and Related Arrangements. 


These parts are to be read together. Their provisions reflect the agreement of the Parties 
with respect to the establishment and operation of the Boards and the related arrangements 
and activities which the Parties expect to perform. 
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PART 1 


General Provisions 


Initial Nominations and Appointments 


Fach Party has a right to nominate Board members as provided by UFA 2.12.2 and in 
respect of each Board. 


The process of nomination and appointment will require each Party to identify, recruit and 
select nominees in an effective manner. The procedures and criteria to be used in that 
respect are within the discretion of the nominating Party. 


To establish the initial complement of Board members, each Party should commence its 
procedures to identify prospective nominees upon ratification of the UFA by all Parties. The 
Minister will request nominations pursuant to UFA 2.12.2.2 as soon as practicable after the 
date of signing by all the Parties. 


Nominations, including a statement of the initial term for which a particular nomination may 
be made (UFA 2.12.2.11), shall be forwarded to the Minister within the time provided by 
UFA 2.12.2.2. The Minister will appoint the nominees in sufficient time for the Boards to 
be in place as indicated in Part 4 of this Annex. | 


In order to facilitate these procedures, each Party should confirm with its proposed nominees 
their readiness to serve, prior to submitting its nomination to the Minister. If a nominee 
declines an appointment, the Minister and the nominating Party should take steps as soon as 
practicable to ensure that another nominee is identified and appointed. 


Ongoing Process for Nominations and Appointments 


1. Replacement of Board Members 


Upon termination of the initial appointments, the Parties should follow the procedures 
outlined in UFA 2.12.2.2 to 2.12.2.4 and above in respect of the initial appointments to 
ensure that repeat or replacement nominations and appointments take effect in a timely 
manner. The Parties should use all best efforts to avoid vacancies arising on the Boards due 


to failures in the process of nomination and appointment. 
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If a vacancy during term arises on a Board, the Parties should follow the same procedures to 
ensure that a replacement nominee is appointed at the-earliest practicable date for a term 
consistent with the provisions of UFA 2.12.2.11. 


Z: Removal for Cause 


The authority to remove a Board member lies with the appointing Minister. It is 
acknowledged that the Minister will choose whether to exercise that discretion on the basis of 
any relevant information which the Minister may receive. However, the Minister should act 
to remove a Board member only after consultation with the nominating Party, subject to 
requirements for confidentiality. A replacement for the member removed should be 
nominated and appointed as soon as practicable. 


Where a Board chooses to specify grounds for removal of a member pursuant to UFA 
2.12.2.7, that Board should communicate those grounds in writing to the nominating Parties 
and the Minister forthwith. 


3; Resignation of a Member 


A Board may wish to establish rules or procedures concerning the resignation of Board 
members. It is recommended that Board members who wish to resign during their term be 
required to communicate their resignation in writing to the Board and that the Board 
forthwith advise the Minister of the resignation. A replacement for the member who 
resigned should be nominated and appointed as soon as practicable in accordance with UFA 
2A and UR AD. 12.2.3: 


Organization of the Board 
For the effective working of the Board, each Board, within the first 60 days after it is 
established by appointments, should convene at least one meeting. The initial meeting of the 


Board should be convened by the members with such organizational assistance from the 


appointing Minister or Minister’s representative as may be required to complete necessary 
arrangements. 


At its initial meeting or as soon as practicable thereafter, each Board should address: 


(a) the selection or nomination of a Chair and/or Vice-Chair, as the UFA may 
provide in respect of that Board; 


(b) any rules and procedures which it may require pursuant to UFA 2.12.2.7 and 
ee 2103 
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(c) the Board budget and the completion of related financial arrangements; 


(d) any organizational and policy matters, and arrangements with respect to 
support services and facilities required, for the discharge of its mandate; and 


(e) any arrangements required with respect to the training and cross-cultural 
orientation and education of Board members. 


Board Services and Facilities 


It is expected that each Board will arrange for the support services and facilities it requires. 
Two or more Boards may co-operate in these arrangements, as they may find convenient. In 
determining their arrangements, the Boards should consider the training and economic 
opportunities which may be made available to Yukon First Nations and the specific 
provisions of Yukon First Nation Final Agreements. 
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PART 2 
Board Training and 


Cross-Cultural Orientation and Education 


For the purposes of UFA 2.12.2.9, 28.3.5 and 28.3.7, Board training should include: 


ie training in Board procedures and functions; 


Zn training directed to improving Board members’ ability to carry out their 
responsibilities in the field or fields within the mandate of the Board; 


oy familiarization with the provisions of the UFA; and 


4. cross-cultural orientation and education. 
Each aspect will involve different considerations. 


1. Board procedures and functions 


This training should reflect both internal Board needs and needs of the Board in relation to 
public process. It should enable a Board to develop the internal rules it may require and to 
develop its approach and organization for decision-making. This latter area may include 
matters of policy development, planning, priorization, time management and financial 
management. The appropriate time for the different aspects of this training to occur may 
vary from Board to Board. 


It is strongly recommended that each Board assess and take steps, including budget 
provisions, to address its training requirements in these areas as soon as practicable after the 
Board is established. These requirements should be reassessed and addressed accordingly 
within 90 days after the termination of the initial appointments, for the benefits of the 
replacement nominees. The initial Board’s need for and success with training should be 


considered by subsequent members when assessing their needs and the means by which those 
needs may be addressed. 
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Refresher training or specific needs for procedural advice during the term of a Board should 
be left for each Board to address as and when it so requires. 


To ensure that appropriate training is available to the Boards, the Training Policy 
Committee, in consultation with the Boards, should develop the design and delivery of such 
training as the Boards may require or request. It is recommended that consideration be given 
to training in internal procedures and rules by way of a two or three day workshop to be held 
in Whitehorse. This workshop should be attended by the Chair and at least one other 
member of each policy Board. Attendance by members of adjudicative Boards should be 
optional. 


Training in other topics may best occur in a small-group setting with each Board 
individually. Generally, the training program ought to be completed within the first three to 
six months after the effective date. 


The Training Policy Committee should choose the facilitator or facilitators for the training 

program and develop the detailed curriculum in consultation with both the facilitator(s) and 
the Board Chairs. The suitability of training programs available through existing agencies, 
educational institutions or private contractors should be considered by the Committee in the 
discharge of its task. 


Jap Training related to Board Mandate 


Each Board should assess and take the steps necessary, including budget provisions, to 
address the needs of its members for training which will enable them to improve their ability 
to carry out their responsibilities in the field or fields within the Board’s mandate. It is 
recommended that this occur as soon as practicable in the first year of each Board’s term and 
at least annually thereafter. The specific program or initiatives taken in this area should be 
left to each Board to decide and arrange as it may require. 


3 Familiarization with the UFA 


All Parties have an interest in ensuring that members of each Board understand the purposes 
of the Board under the UFA. All Parties also have an interest in ensuring that this 
understanding is achieved through appropriate, balanced procedures. 


As provided in UFA 28.3.7, the Parties should jointly inform each Board about relevant 


provisions of the UFA, Yukon First Nation Final Agreements and implementation plans. 
This information program should be carried out in a co-operative, co-ordinated way. It 
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should be completed within the first 90 days after the effective date, and repeated as 
necessary during the term of a Board or upon the expiry of the initial Board appointments. 


Each Party should designate representatives who will participate in this program. The 
designated participants should include persons who will facilitate the program generally, as 
well as persons who have actual knowledge of the negotiations and considerations which led 
to the provisions of the agreements in each area. 


4. Cross-Cultural Orientation and Education 


Ongoing cross-cultural awareness and sensitivity will be important for the effective working 
of the Boards. 


It is strongly recommended that each Board consider and take the steps necessary, including 
budget provisions, to ensure that its members have the benefit of cross-cultural orientation 
and education. This should be considered and addressed as soon as practicable in the term of 
each Board, and thereafter as may be required. 


It is expected that cross-cultural orientation and education will have reference to the mandate 
of each Board and address cultural values, attitudes, strengths and differences in ways that 
enable the members of each Board, as a cross-cultural group, to work well together for the 
purposes of their mandate. 


The Training Policy Committee should ensure that a suitable program of cross-cultural 
orientation and education is available to the Boards as the Boards may require or request. In 
consultation with the Boards, the Training Policy Committee should establish the design and 
delivery of the program and determine the appropriate facilitators, format and timing. In 
doing so, the Committee also should consider the suitability of existing services available in 
Yukon. It is expected, however, that no generic or presently existing program will prove 
entirely suitable; the needs of the Boards are unique. 
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PART 3 


Aboriginal Language Services 


The Boards should be able to conduct their proceedings in aboriginal languages when 
appropriate. 


Aboriginal language services in Yukon are currently the subject of a multi-year agreement 
between Canada and Yukon. It is expected that aboriginal language services will be available 
to the Boards pursuant to such agreements as may be in place from time to time or through 
contracting with individuals or organizations for the services desired. 


It is expected that all best efforts will be made to ensure that the language services the 
Boards may require will be available to them at the earliest practicable date. 


PART 4 


Board Mandates and Activities 


The following provisions address the mandate and expected activities, and relevant specific 
arrangements, in respect of each of the Boards to which this Annex applies. 
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THE ENROLLMENT COMMISSION 


Mandate 
The Enrollment Commission shall determine eligibility for enrollment under a Yukon 
First Nation Final Agreement, and hear and determine any appeal respecting 
enrollment and provide for the enforcement of any order or decision. 


Organizational Structure 


The Enrollment Commission was established by the parties to the UFA on July 1, 
1989. 


The members of the Enrollment Commission shall be nominated and appointed 
pursuant to UFA 3.6.3 and 3.6.4. 


The first members to the Enrollment Commission were appointed by the Minister of 
Indian Affairs and Northern Development in the fall of 1989. The Minister appointed 
a new member, nominated by Government and re-appointed the current member, 
nominated by CYI in the winter of 1992/93. 


The Parties should nominate alternates as soon as practicable after Settlement 
Legislation. The Chair should be in place by Settlement Legislation. 


The Enrollment Commission shall continue to operate until dissolution pursuant to 
UFA 3.10.4. 


The Enrollment Commission shall be an independent body operating at arm’s length 
from the Parties to the Settlement Agreements. 


The provisions of UFA 2.12.2 shall apply to the Enrollment Commission. 


Operations 


The Enrollment Commission budget shall provide for facilities and the administrative 
support required to carry out its activities. The Enrollment Commission may wish to 
investigate the sharing of common services with other Boards. 
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The Enrollment Commission shall prepare an annual budget and submit the proposed 
annual budget to the Minister of Indian Affairs and Northern Development for 
approval (UFA 3.8.1). The budget approval process will respect the Enrollment 
Commission’s discretion over the allocation of funds to be available to the Enrollment 
Commission under the Plan. The Enrollment Commission shall only spend funds 
allocated to it for the carrying out of its functions and responsibilities in accordance 
with its approved budget (UFA 3.6.5.2). 


Canada shall provide funding through fiscal 1993-94 and, if necessary, thereafter to 
the effective date of Settlement Legislation to the Enrollment Commission to enable it 
to carry out its responsibilities. 


Activities 


The Enrollment Commission shall carry out the activities prescribed in the following 
“UFA provisions: 


BEG0 1663969913 730605 45 32605 (5518 0:05 088 010: 40 G8 eed te 
a Yor ay be 


As soon as practicable after Settlement Legislation, the Enrollment Commission shall 
establish and publish its procedures in respect of appeals from decisions of the 
Enrollment Committees. 


The Enrollment Commission may, on its own motion, institute an appeal pursuant to 
UFA 3.6.5.9. 


For the first four Yukon First Nations, the Enrollment Commission has prepared, 
certified, published and advertised the initial enrollment list. 
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SURFACE RIGHTS BOARD 
Mandate 
The Surface Rights Board ("the Board") mandate is prescribed in UFA 8.2.0, 8.3.0 
and 8.4.0. i 
Organizational Structure 


The Board shall be established pursuant to the Surface Rights Board Legislation 
enacted no later than the effective date of Settlement Legislation. 


The nominees of the parties to the UFA shall be appointed to the Board as of the 
effective date of Surface Rights Board Legislation. 


The Board shall have ten members. Five persons'shall be nominated by the Council 
for Yukon Indians (CY1), and five persons shall be nominated by Canada. Canada 
shall consult with Yukon prior to the selection of the five nominees not allocated to 
CYI. The Minister of Indian Affairs and Northern Development shall appoint the 
nominees pursuant to UFA 8.1.2. 


The chairperson shall be appointed after the Board has convened in accordance with 
URA:S. 123: 


The provisions of UFA 2.12.2 shall apply to the Board. 


The Surface Rights Board Legislation shall set out the other matters respecting the 
organizational structure of the Board. 


Operations 


The Board’s budget will provide for facilities and the administrative support required 
to carry out its activities. The Board may wish to investigate the sharing of common 
services with other Boards. 
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The Board shall prepare an annual budget for review and approval by the Minister of 
Indian Affairs and Northern Development. The budget approval process will respect 
the Board’s discretion over the allocation of funds to be available to the Board under 
the Plan. Canada shall pay the approved expenses of the Board. 

Activities 
The Board shall operate pursuant to the provisions of the Surface Rights Board 
Legislation (UFA 8.1.4) and the UFA. The Board shall hear and determine any 
matter referred to it pursuant to Surface Rights Board Legislation and any matter 
arising under the UFA or under a YFNFA, including: 
WHATS 1525; 5215.260:'5..15.92:5..15410:.6:3739 637446 5650.07) eb A087 0.4.0, 
655 186016523) 79,227.27. 18 F384 82202383. 02 84-year Oe 
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18.3.5; 18.3.6; 18.4.3; 18.4.4; 
* First Nation of Nacho Nyak Dun Final Agreement 13.8.7.3(b); 

Champagne and Aishihik First Nations Final Agreement 13.8.7.3(b); 
Teslin Tlingit Council Final Agreement 13.8.7.3(b); 


Vuntut Gwitchin First Nation Final Agreement 13.8.7.3(b) 


The Board may prescribe rules and procedures to govern any negotiations and may establish 
a mediation process which may be integrated with UFA 26.6.0. 
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YUKON LAND USE PLANNING COUNCIL 


Mandate 


The Yukon Land Use Planning Council("the Council") shall make recommendations 
to Government and affected Yukon First Nations pursuant to UFA 11.3.3 and 11.9.2. 


Organizational Structure 
The Council shall be established at the effective date of Settlement Legislation. 


The Council shall be made up of one nominee of the Council for Yukon Indians, one 
nominee of Yukon and one nominee of Canada. The Minister of Indian Affairs and 
Northern Development shall appoint the nominees (UFA 11.3.2). 


The provisions of UFA 2.12.2 shall apply to the Council. 


Operations 


The Council shall maintain in Yukon, the facilities and administrative and planning 
support required to carry out its activities. The Council will establish a secretariat as 
soon as practicable after the establishment of the Council to assist the Council and the 
Regional Land Use Planning Commissions ("the Commissions") to carry out their 
functions under this chapter (UFA 11.3.4). 


The role and activities of the Secretariat will be determined by the Council. 


The Council shall propose a budget to the Minister of Indian Affairs and Northern 
Development for the development of regional land use plans and for its own 
administrative expenses. The budget approval process will respect the Council’s 
discretion over the allocation of funds to be available to the Council under the Plan. 
Canada will pay the approved expenses of the Council. Canada will provide funding 
for Regional Land Use Planning Commissions as specified in Schedule 1 of the Plan 
and as described in Yukon First Nations Final Agreement Implementation Plans. 
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Activities 
The Council shall make recommendations to Government and to each affected Yukon 
First Nation on matters pursuant to UFA 11.3.3. The activities in UFA 11.3.3 shall 


be carried out in consultation with Yukon First Nations and Government. 


These discussions should address the number of and the length of time to complete 
regional land use plans, and other matters identified in UFA Chapter 11. 


The Council shall convene a meeting no later than 60 days after the establishment of 
the Council. 


The Council shall convene an annual meeting with the chairpersons of all 
Commissions to discuss land use planning in the Yukon. 
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YUKON HERITAGE RESOURCES BOARD 


Mandate 


A Yukon Heritage Resources Board ("the Board") shall be established as of the 
effective date of Settlement Legislation to make recommendations respecting the 
management of Moveable Heritage Resources and Heritage Sites to the Minister of 
Tourism (Yukon), the Minister of Environment (Canada) and Yukon First Nations 
(UFA 13.5.1). The Yukon Heritage Resources Board may also be asked to make 
determinations pursuant to Umbrella Final Agreement 13.3.2.1 and 13.3.6. 


Organizational Structure 


The Yukon Heritage Resources Board shall be comprised of ten members (UFA 
ese 6 


Yukon shall nominate five appointees, one of whom shall be selected in consultation 
and concurrence with Canada. 


Council for Yukon Indians shall nominate five appointees. 


The Yukon Minister of Tourism shall appoint the nominees to the Yukon Heritage 
Resources Board (Umbrella Final Agreement 2.12.2.3, 2.12.2.4). 


The provisions of 2.12.2 of the Umbrella Final Agreement shall apply to the Yukon 
Heritage Resources Board. 


Operations 


Pursuant to UFA 2.12.2.8, the Yukon Heritage Resources Board shall prepare an 
annual budget for approval by the Yukon Minister of Tourism. The budget approval 
process will respect the Board’s discretion over the allocation of funds to be available 
to the Board under the Plan. 


The Yukon Heritage Resources Board and the Yukon Geographical Place Names 


Board will operate with shared secretarial/administrative support, for which each will 
contribute resources from its operating budget. The amounts contributed annually by 
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each Board will be commensurate with the amount of support each expects to require 
during that budget year. 


Activities 


Note 


The Yukon Heritage Resources Board shall undertake activities pursuant to its 
responsibilities as set out in chapter 13 of the Umbrella Final Agreement, in particular 
MPANMS 3221,.01323:6)'1823%, 1995.3 yt SSA, 7 11S and ne Op eanons 
in chapter 10, in particular UFA 10.3.4 and 10.5.5 and the obligations as set out in 
the specific provisions of individual Yukon First Nation Final Agreements. 


Further information concerning activities associated with the Yukon Heritage 
Resources Board can be found in Activity Plans located in Annex A of the Yukon 
First Nation Final Agreement Implementation Plans, for the following referenced 


- provisions: 


WE AT103 3010 5.7513:3 2,130.6, 1 ee 


First Nation of Nacho Nyak Dun Final Agreement Chapter 13, Schedule A, 1.2; 
Chapter 13, Schedule A, 3.3; and 


Vuntut Gwitchin First Nation Final Agreement Chapter 13, Schedule B, 3.1. 
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YUKON GEOGRAPHICAL PLACE NAMES BOARD 


Mandate 


A Yukon Geographical Place Names Board shall be established -as of the effective 
date of Settlement Legislation to consider and recommend the naming or renaming of 
places or features located within the Yukon (UFA 13.11.1 and 13.11.2). 


Organizational Structure 
The Yukon Geographical Place Names Board shall be comprised of six people. 
Yukon shall nominate three appointees. 


Council for Yukon Indians shall nominate three appointees. 


The Yukon Minister of Tourism shall appoint the nominees to the Yukon 
Geographical Place Names Board. 


The provisions of UFA 2.12.2 shall apply to the Yukon Geographical Place Names 
Board. 


Operations 


Pursuant to UFA 2.12.2.8, the Yukon Geographical Place Names Board shall prepare 
an annual budget for approval by the Minister of Tourism. The budget approval 
process will respect the Yukon Geographical Place Names Board’s discretion over the 
allocation of funds to be available to the Yukon Geographical Place Names Board 
under the Plan. 


The Yukon Geographical Place Names Board and the Yukon Heritage Resources 
Board will operate with shared secretarial/administrative support, for which each will 
contribute resources from its operating budget. The amounts contributed annually by 
each Board will be commensurate with the amount of support each expects to require 
during that budget year. 
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Activities 


Note 


The Yukon Geographical Place Names Board shall undertake activities pursuant to its 
responsibilities as set out in chapter 13 of the Umbrella Final Agreement, in particular 
UFA 13.11.1 to 13.11.4. 


Further information concerning activities associated with the Yukon Geographical 
Place Names Board can be found in Activity Plans located in Annex A of the Yukon 
First Nation Final Agreement Implementation Plans, for the following referenced 
provisions: 


UFA 13.11.2 and 13.11.3. 
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YUKON WATER BOARD 


Mandate 


The Yukon Water Board ("the Board") shall fulfil the mandate set out in the Laws of 
General Application and the Settlement Agreements. 


Organizational Structure 


The Board is currently the Yukon Territory Water Board established under the 
Northern Inland Waters Act, R.S.C. 1985, c. N-25. 


The Council for Yukon Indians ("CYI") shall nominate one third of the members 
(three persons) to the Board. Canada and the Yukon shall each nominate one third of 
the members (three persons) to the Board. The Minister of Indian Affairs and 
Northern Development (the "Minister") shall appoint the nominees. 


After the date of federal cabinet approval of the Umbrella Final Agreement and 
before the effective date of Settlement Legislation, the Minister will, pursuant to UFA 
14.4.1, endeavour to appoint the nominees of CYI to Board positions which are 
vacant and are the responsibility of Indian and Northern Affairs Canada to fill. 


On or after the effective date of Settlement Legislation, the Minister may terminate 
the appointment of an Indian and Northern Affairs Canada nominee if the termination 
is required to allow nominees of CYI to occupy the full complement of three 
positions. 


The Chairperson and the Vice Chairperson shall be appointed pursuant to UFA 
14.4.2. 


The provisions of UFA 2.12.2. shall apply to the Board. 
Operations 


The Board shall operate pursuant to the Laws of General Application and pursuant to 
the Settlement Agreements. 
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The Board budget shall be the responsibility of Canada. The Board shall submit a 
budget to the Minister or the Minister’s delegate for approval. The budget approval 
process will respect the Board’s discretion over the funds made available to it to meet 
its incremental costs. Canada shall, in accordance with the approved budget, provide 
funding for the incremental costs of the Board. 


Activities 


In addition to the activities required under the Laws of General Application, the 
Board shall undertake activities described by UFA 14.7.4, 14.8.3, 14.9.1, 14.11 and 
14.12. 


The Board may convene a policy hearing at any time with respect to the activities 
described by the Umbrella Final Agreement. 
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FISH AND WILDLIFE MANAGEMENT BOARD 


Mandate 


A Fish and Wildlife Management Board shall be established, as of the effective date 
of Settlement Legislation, as the primary instrument of Fish and Wildlife management 
in the Yukon (Umbrella Final Agreement 16.7.1). 


The Fish and Wildlife Management Board, acting in the public interest and consistent 
with this chapter and taking into consideration all relevant factors including 
recommendations of the Councils, may make recommendations to the Minister, to 
Yukon First Nations and to the Councils, on all matters related to Fish and Wildlife 
management, Legislation, research, policies, and programs (Umbrella Final 
Agreement 16.7.11). 


The Fish and Wildlife Management Board may make recommendations pursuant to 
Umbrella Final Agreement 16.7.12. 

Organizational Structure 
The Fish and Wildlife Management Board shall be comprised of twelve members. 


Yukon shall nominate six members, one of whom shall be selected in consultation and 
concurrence with Canada (Umbrella Final Agreement 16.7.2). 


Yukon First Nations shall nominate six members, by causing the Council for Yukon 
Indians to make the nominations on behalf of Yukon First Nations after consultation 


with Yukon First Nations (Umbrella Final Agreement 16.7.2). 


The Yukon Minister of Renewable Resources shall appoint the nominees to the Fish 
and Wildlife Management Board (Umbrella Final Agreement 2.12.2.3, 2.12.2.4). 


The majority of representatives of Government and the majority of representatives of 
Yukon First Nations shall be Yukon residents (Umbrella Final Agreement 16.7.4). 


One third of the initial appointments to the Fish and Wildlife Management Board shall 
be made for three years, one third for four years, and one third for five years. 
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Thereafter, appointments to the Fish and Wildlife Management Board shall be for five 
years (Umbrella Final Agreement 16.7.5). 


All appointments to the Fish and Wildlife Management Board shall be during good 
behaviour (Umbrella Final Agreement 16.7.5). 


The provisions of Umbrella Final Agreement UFA 2.12.2 shall apply to the Fish and 
Wildlife Management Board. 


Operations 


The Fish and Wildlife Management Board shall determine its own procedures for 
selecting its chairperson from its membership (Umbrella Final Agreement 16.7.3). 


The Yukon Minister of Renewable Resources shall appoint the chairperson selected by 
the Fish and Wildlife Management Board (Umbrella Final Agreement 16.7.3). 


In the event that the Fish and Wildlife Management Board fails to select a chairperson 
within 60 days of the position being vacant, the Yukon Minister of Renewable 
Resources shall appoint a chairperson from the membership of the Fish and Wildlife 
Management Board after consultation with the Fish and Wildlife Management Board 
(Umbrella Final Agreement 16.7.3.1). 


The Fish and Wildlife Management Board may establish an executive secretariat to 
provide administrative support to the Fish and Wildlife Management Board (Umbrella 
Final Agreement 16.7.7). 


The Fish and Wildlife Management Board shall be accountable to the Yukon Minister 
of Renewable Resources for its expenditures (Umbrella Final Agreement 16.7.8). 


The Fish and Wildlife Management Board shall prepare an annual budget, subject to 
approval by the Yukon Minister of Renewable Resources. The budget approval 
process will respect the Board’s discretion over the allocation of funds to be available 
to the Board under the Plan (Umbrella Final Agreement 16.7.9). 


A first year budget and a multi-year financial forecast for the Fish and Wildlife 
Management Board, excluding the Salmon Sub-Committee, is attached. 


Activities 
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The Fish and Wildlife Management Board shall establish the Salmon Sub-Committee 
pursuant to Umbrella Final Agreement 16.7.17 at its initial meeting or as soon as 
practicable thereafter. 


The Fish and Wildlife Management Board shall undertake activities pursuant to its 
obligations as set out in chapter 16, in particular UFA 16.7.0 (16.7.1 to 16.7.20 
inclusive), 16:3.13,.16.3.14, ly torsoke4 los, eo IG ales Gal alo sel eS, 
16:6:10.2;, 16.6./1034, 16;6.16, 16,8;0) 1059.27) 16:9 AIG 8G OG mG inieand 
its obligations in chapter 27, in particular UFA 27.3.1. 


Further information concerning activities associated with the Fish and Wildlife 
Management Board can be found in Activity Plans located in Annex A , for the 
following referenced provisions: 


Umbrella Final Agreement Implementation Plan, Annex A: 


Elo a/n2 
= 2OS/516 
= 167-18 
lO Lo 
- 16.8.4 

1628212 


First Nation of Nacho Nyak Dun Final Agreement Implementation Plan, Annex A - 
hovSel4el. 16:6.13.16.7 8,11 6:991 73 (a)y eG al Gm GOey 


Vuntut Gwitchin First Nation Final Agreement Implementation Plan, Annex A - 
Chapter 10, Schedule A, 4.28, 16.3.14.1, 16.6.13, 16.7.8, 16.9.16, 16.9.17 


Champagne and Aishihik First Nations Final Agreement Implementation Plan, Annex 
A - Chapter 10, Schedule A, 4.23, 16.3.14.1, 16.6.13, 16.7.8, 16.9.16, 16.9.17 


Teslin Tlingit Council Final Agreement Implementation Plan - 16.3.14.1, 16.6.13, 
165728, 16:9516:416,947 
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FISH AND WILDLIFE MANAGEMENT BOARD 


First Year Budget and Multi-Year Financial Forecast (excluding Salmon Sub-Committee) (UFA 16.7.10) 


Year After Settlement Legislation 


22,000 
14,400 


| Chair | 22,000 22,000 | 22,000] 22,000} —-22.000 
BOARD: Travel 14,400 14,400] 14,400} 14,400] 14,400 


TRAINING 10,200 10,200} 10.200} 10,200} 10,200] 10,200 10.200 
PUBLIC HEARINGS 50,000 50,000} 50,000} 50.000} 50.000] 50.000 50,000 
INFORMATION 7,500 7,500 7,500 7,500 7.500| 7.500, 7.500 


PROFESSIONAL 165,000 165,000 165,000 165.000 165.000 165,000 165,000 


SERVICES 
8,000 


| Computer| 6,000] 6.000] 5,000 6.000] 6.000] 6.000] 6.000 


| Materials | 10,000 10,000} 10,000] 10.000} 10.000} 10,000 10.000 10,000 
Telephone/fax 6,000 6,000 6,000 6,000 6.000 6.000 6.000 6.000 
2400 | 2.400 


2.400 


Photocopying 2.400 2,400 2,400 2,400] 2.400] 2.400 


HONORARIA: Members 60,000 60,000 60,000 60,000 60.000 60,000 60,000 60,000 60.000 


22,000 22.000 


10,200 
50.000 
7,500 
165,000 


8,000 
4,000 
6.000 


14.400 | 14.400 | 14.400 | 
Accommodation | 15.300] 15.300] 15.300] 15.300| 15.300] 15.300] 15.300[ 15.300] 15.300 | 


10.200 
50,000 
7,500 
165.000 


8.000 
4,000 


10.000 
6.000 


TOTAL: 395.140 395.140 395.140 395.140 395.140 395.140 395.140 395.140 395.140 


| 60.000 | 
| 14.400 | 
Baer 


15.300 
1.680 
3.120 

10,200 

50,000 
7,500 

165,000 


8.000 
4,000 


10.000 
6.000 
2.400 

395.140 
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SALMON SUB-COMMITTEE 


Mandate 


A Salmon Sub-Committee (the "Sub-Committee") shall be established as the main 
instrument of Salmon management in the Yukon (UFA 16.7.17). 


Organizational Structure 


The Sub-Committee shall be established by the Fish and Wildlife Management Board 
as soon as practicable. 


The Fish and Wildlife Management Board shall assign from its membership one 
nominee of Yukon First Nations and one nominee of Government to the Sub- 
Committee. 


The Minister of Fisheries and Oceans (the "Minister") shall nominate two additional 
members to the Sub-Committee. 


For the Yukon River drainage basin, the affected Yukon First Nation shall nominate 
two members to the Sub-Committee who shall sit on the Sub-Committee when it deals 
with matters affecting Salmon in only the Yukon River drainage basin. 


For the Alsek River drainage basin, the affected Yukon First Nation shall nominate 
two members to the Sub-Committee who shall sit on the Sub-Committee when it deals 
with matters affecting Salmon in only the Alsek River drainage basin. 


For the Porcupine River drainage basin, the affected Yukon First Nation shall 
nominate two members to the Sub-Committee who shall sit on the Sub-Committee 
when it deals with matters affecting Salmon in only the Porcupine River drainage 
basin. 


When the Sub-Committee is dealing with matters affecting more than one of the 
drainage basins identified in UFA 16.7.17.3 to 16.7.17.5, the members appointed to 
represent those basins may sit on the Sub-Committee, provided that the total number 
of votes to be exercised by those members shall not exceed two. 
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Appointments to the Sub-Committee by the Board shall be for the term held by that 
appointee on the Board. 


The additional appointments to the Sub-Committee by the Minister and by Yukon 
First Nations shall be for five years. All appointments to the Sub-Committee shall be 
during good behaviour. 


The Board shall appoint a chairperson, after Consultation with the Sub-Committee, 
from the membership of the Sub-Committee. In the event the Board fails to select a 
chairperson within 60 days of the position being vacant, the Minister shall appoint a 
chairperson from the membership of the Sub-Committee after Consultation with the 
Sub-Committee. 


The provisions of UFA 2.12.2 shall apply to the Sub-Committee. 


Operations 


The Department of Fisheries and Oceans shall provide technical and administrative 
support to the Sub-Committee as required to determine appropriate plans for Salmon 
management. The senior official of the Department of Fisheries and Oceans in the 
Yukon shall serve the Sub-Committee as Executive Secretary. 


The Sub-Committee shall prepare an annual budget and submit it to the Fish and 
Wildlife Management Board for approval by the Minister. The budget approval 
process will respect the Sub-Committee’s discretion over the allocation of its funds to 
be available to the Sub-Committee under the Plan. Canada shall pay the approved 
expenses of the Sub-Committee. A first year budget and a multi-year financial 
forecast is attached. 


Activities 


The Sub-Committee shall undertake activities pursuant to its obligations as set out in 
UFA chapter 16, in particular UFA 1657217 2163302 and 16.1020: 


Regular semi-annual meetings, in-season and basin meetings pertinent to the Yukon, 
Porcupine and Alsek Rivers will be held by the Sub-Committee. 
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SALMON SUB-COMMITTEE 


First year budget and multi-year Financial forecast 


Year After Settlement Legislation 


PROFESSIONAL 50,000 50,000 50,000 50,000 50,000 50,000 50,000 50,000 50,000 


50,000 


SERVICES 


TRAINING | +000 4.000| 4.000| 4.000 4.000] 4,000] 4.000] 4.000] 4.000] 4.000 | 
fone =) ae 159.354] 159,354] 159,354] 159,354] 159.354] 159.354] 159.354} 159,354] 159,354] 159.354 
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DISPUTE RESOLUTION BOARD 


Mandate 


The Dispute Resolution Board (the "Board") shall provide a comprehensive dispute 
resolution process to resolve disputes which arise out of the interpretation, 
administration or implementation of Settlement Agreements or Settlement Legislation 
and to facilitate the out-of-court resolution of disputes in a non-adversarial and 
informal atmosphere. 


Organizational Structure 


The Board shall be comprised of three persons appointed jointly by the Council for 
~ Yukon Indians (CYI) and Government (UFA 26.5.1). 


Upon 30 days notice by a party to the UFA of its readiness to establish the Board, the 
parties to the Umbrella Final Agreement are to agree on the membership of the 
Board. 


If the Parties do not jointly agree on the membership of the Board, the Parties shall 
follow the procedures set out in UFA 26.5.2.1 - 26.5.2.4. 


The chairperson to the Board shall be selected in accordance with UFA 26.5.2.1 
and/Oon26.972:2. 


The Board may create the Dispute Resolution Panel. The total number of persons on 
the Panel, including members of the Board, is not to exceed 15 (UFA 26.5.3). 


The provisions of UFA 2.12.2 shall apply to the Board. 


Operations 


The Board shall maintain facilities and provide administrative support to fulfil its 
mandate. The Board may wish to investigate the sharing of common services with 


other Boards. 
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The Board shall prepare an annual budget for the administrative costs of the Board 
and Panel and it shall submit the budget for review and approval by the Minister of 
Indian Affairs and Northern Development. The budget approval process will respect 
the Board’s discretion over the allocation of funds to be available to the Board under 
the Plan. 


Activities 


The Board shall, as soon as practicable after the Board is established, notify the 
parties to the UFA of its intention to develop rules and procedures governing 
mediation and arbitration. The Board shall invite the Parties to participate in the 
process. The Board may send proposed rules and procedures to the Parties who will 
have a reasonable opportunity to present views. 


The Board shall plan and develop a training program so that Panel members receive 
the necessary training in mediation and arbitration principles and techniques. The 
Board may consult with the Training Policy Committee on the training program. The 
Board shall develop the training program as soon as practicable. 


The Board shall appoint persons, including its own members, to the Dispute 
Resolution Panel and shall maintain a roster of mediators and arbitrators from those 
persons who are appointed members of the Panel. The Parties should consider 
appointing persons to the Board with experience in the field of dispute resolution. 
The Board shall set from time to time the fees to be charged for Panel members’ 
services. (UBA26.5.3,, 26, 9.4, 26.6.2 and 26.7 2) 


Upon the dissolution of the Enrollment Commission, the Board, in addition to its 


powers and duties under chapter 26, shall undertake the activities associated with 
UBAGW10 AG: 65014 315.5.94356 OO asGmine 
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PART 5 


Budget Procedures and Financial Arrangements 


Costing Guidelines for Board Budgets 


Honouraria - Chair @ $300 per day 
Members @ 200 per day 


except for Yukon Geographical Place Names Board Chair @ $187.50 per day 
and Members @ $125 per day 


Travel - $400 per trip (average) 
Per Diem - $53 per day (food) 
Accommodation - $85 per day 
Meeting Room - $75 per day 


If the Minister requests a Board to perform an activity that is not part of the Board’s 
approved budget for a given year, the Board may request additional funding and the 
Minister shall consider the request. 


Board budget submissions for the costs of mediation and regulatory and adjudicative 
hearings may reflect Board policy with respect to financial assistance through the 
Board for participation in its proceedings. 
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ANNEX C_ 


INFORMATION STRATEGY 


CYI will implement a general information strategy to enhance community and public 
awareness of the provisions of the Umbrella Final Agreement and UFA Implementation Plan. 


The information to be provided will be limited to a "general" approach focusing initially on 
the UFA and the UFA Implementation Plan. This strategy excludes information that may be 


required in relation to amendments of the UFA. 


The Council for Yukon Indians Leadership will have the final authority in relation to the 
disbursement of funds for communications activities. 


The communications activities of CYI will be coordinated with the communications activities 
of the other Parties and of the Boards and Commissions. Coordination of activities will 
ensure that costly duplication of communications. activities is avoided. 

Process 

To facilitate coordination of activities and messages, the Parties shall undertake to share 
advance drafts of communications materials directed towards general public awareness 
produced under this strategy prior to release. 

In addition, the Parties shall meet at least annually to discuss issues including 
communications activities of all Parties directed towards general public awareness, budgets 
and production schedules for the coming year. 

Activities 

The communications activities of CYI will focus on the following areas: 


Communication Facilitators Workshop: Each Yukon First Nation will identify a 
person to act as a local communications facilitator. The workshop will address 
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providing facilitators with the necessary information to undertake local communication 
activities. 


Land Claims Briefing Book: A briefing book will be developed and distributed to 
the Parties. Media will be provided the information through a media workshop. 


Video Aids: At least two videos will be produced. These videos will be of broadcast 
quality and will be available for the use of the media. 


Advertising/Promotion: A series of radio and television spots will be developed. 
These will be available for the use of all media. Additionally, press releases and 
story ideas for local media will be developed. 


Central Newsletter: A newsletter will be developed on a regular basis and inserted 
in each issue of Dan Sha. Articles from this newsletter would also be available for 


publication by the other print media. 


Information products which are represented to be the product of all Parties shall be approved 
by the Parties prior to release. 
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ANNEX D 


PROCESS TO IDENTIFY GOVERNMENT PROGRAMS WHICH 
SHOULD BE MODIFIED TO ASSIST IN THE 
IMPLEMENTATION OF SETTLEMENT AGREEMENTS (UFA 28.3.3.5) 


As soon as practicable following the effective date of Settlement Legislation, representatives 
of Canada and Yukon will meet with representatives of Yukon First Nations. Canada, 
Yukon and Yukon First Nations will identify the existing Government programs, other than 
those training programs referenced in UFA 28.8.3, which may need to be modified to assist 
in the implementation of the Settlement Agreements. The parties will establish priorities for 
discussions of specific program sectors and programs which may require modification. 
Government program reviews will be adjusted to the greatest extent possible to accommodate 
the priorities established by the parties. 


Within a reasonable period of time after the initial meeting, representatives of the parties will 
hold follow up meetings in order to consider in more detail Government and Yukon First 
Nation input with respect to specific program sectors and/or specific programs which may 
require modification. To the extent possible, Government and Yukon First Nations will 
propose, for discussion, specific modifications to existing programs. In the case of 
Government, the representatives participating in these meetings will be senior officials with 
program authority in relation to the sector(s) under discussion. These meetings may include 
Government policy and program delivery staff to assist the process with respect to any 
proposed modifications. 


Within a reasonable period of time thereafter, which may vary depending on the nature and 
extent of the modification required, each Government will develop draft proposals for the 
substance and timing of program modifications. Prior to finalizing any proposals, the 
Governments will consult with the Yukon First Nation representatives. 


Once Government has approved the program modifications, Government shall notify the 
parties providing: 


a description of the modifications that will be made to each program; and 


5 a schedule within which Government will implement the modifications. 
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Until the modifications to the identified programs have been completed, each Government 
shall provide annual progress assessments to the parties. 


Federal programs may be modified in respect of their application in Yukon to assist in the 
implementation of Settlement Agreements in the Yukon. 


The need to assist in the implementation of Settlement Agreements will be a policy 
consideration in the development of new Government programs. 
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ANNEX E 


ARRANGEMENTS FOR TRAINING 
AND THE TRAINING POLICY COMMITTEE 


Training Policy Committee 


1. Composition 


The Training Policy Committee ("the Committee") is to be composed as described in UFA 
28.7.1 to 28.7.3. For implementation purposes, it is important to note that Committee 
members are representative of the nominating Parties and that Government nominees are to 
be senior officials with authority to represent Government in education and training matters. 
All required nominations to the Committee were made and approved prior to Government 
ratification of the Umbrella Final Agreement. 


2. Mandate 


The mandate of the Committee is set out in UFA 28.7.4 and is expected to be addressed as 
follows: 


(a) Training Plans 


The Committee shall assist and support CYI and Yukon First Nations to develop the training 
plans required for implementation of the UFA and Yukon First Nation Final Agreements. 


The training plans are expected to identify the minimum skills and competencies which must 
be held by those who will work in implementing the agreements. Each Yukon First Nation 
training plan should match available skills and competencies held by Yukon First Nation 
members with the skills and competencies required for implementation of the agreements. 


Any resulting training gaps and the number of individuals desiring the required training 
should be identified. 


The Committee should identify the urgent generic training needs of the largest possible 
number of Yukon First Nations and address those needs on a priority basis. Those needs not 
immediately addressed should be listed and priorized for action. 
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It is expected that the CYI representatives on the Committee will consult with CYI and the 
Yukon First Nations prior to finalizing decisions in the Committee. 


(b) Training Programs 


The Committee should review all existing programs which can address the training 
requirements identified by the training plans and recommend changes to those programs in 
accordance with the needs and priorities for action. It is expected that program delivery may 
require change in order to facilitate enrollment and participation by individuals identified 
through the training plans. 


Where program modification is not a feasible alternative to meet identified training needs, 
due to cost, timeliness or other factors, the Committee is expected to develop and negotiate 
the delivery of new training programs or activities that are appropriate. 


The Committee is expected to investigate and, where appropriate, recommend the integration 
of existing training programs or support systems for those programs. The purpose is to 
minimize the need to establish new programs that require a net financial contribution from 
the Training Trust "(the Trust"). 


In the review, modification, design or integration of training programs and activities, the 
Committee is expected to consider the values and culture of Yukon First Nation trainees, as 
well as the non-academic needs of trainees for transportation, day-care, housing, counselling, 
financial support and other support. These factors should be incorporated in the design of all 
training plans and programs. 


(c) Consultation and Co-ordination 


The Committee is expected to ensure there is an ongoing process in which Yukon First 
Nations are consulted and their input is solicited as Yukon First Nation Final Agreements are 
negotiated and concluded and implementation plans are developed. The purpose is to ensure 
that the needs of all Yukon First Nations are identified and met. 


The Committee is expected to determine the training plans, training programs and related 
expenditures on the bases of fairness to all Yukon First Nations and of equity among them, 
regardless of the timing of the completion of each Yukon First Nation Final Agreement or 


Implementation Plan. 


The Committee, by December 31, 1993, shall investigate and report to the Parties 
upon: 
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(a) the possibility and desirability of establishing a one-window approach to 
meeting Yukon First Nation training needs, including the possibility of 
transferring to the Trust or some other appropriate financial vehicle the 
federal, territorial and Yukon College funds dedicated to the training of Yukon 
Indian People; 


(b) ways of increasing the co-ordination and cooperation among all the Boards and 
Committees charged with the provision of advice with respect to Yukon First 
Nation training, including the possibility of amalgamating all Yukon First 
Nation representation into one structure; and 


(c) ways of increasing the level of consultation with Yukon First Nations and 
response to Yukon First Nation needs through the implementation of existing 
or future labour force and training agreements between Canada and Yukon. 


3. Workplan 


The workplan of the Training Policy Committee dated June 29, 1992 is attached to and forms 
a part of this Annex E. 


4. Funding and Administration 


Canada will provide $100,000 (1992$) one-time as soon as practicable after the effective date 
of Settlement Legislation and $75,000 (1992$) per year for the activities of the Training 
Policy Committee in the discharge of its mandate outside the Trust. This sum will be 
delivered to and administered by CYI by way of unconditional grant. 


It is expected that this funding will not be sufficient to enable the Committee and Yukon 
First Nations to properly develop training plans and to fully meet the training needs and 
program requirements which arise from the UFA and Yukon First Nation Final Agreements. 
The Parties should therefore work co-operatively to assist the Committee and Yukon First 
Nations to access available programs to those ends. 


The Training Trust 


The Training Policy Committee is required to develop guidelines for the expenditure of 
money from the Trust and to expend Trust funds in accordance with the approved work plan. 


It is understood that, on or before the effective date of Settlement Legislation, a suitable 


indenture to establish the Trust will be executed by the appropriate parties and that the 
contributions contemplated by the UFA will be made to the Trust. 
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It is expected that, as a matter of policy, the Training Policy Committee will have recourse 
to the Trust fund only as a last resort for financing any training program, training activity or 
support service or program for Yukon Indian People who are trainees. The Committee 
should endeavour to secure funding from Government or private sources to meet training 
costs to the greatest possible extent. 


Otherwise, it is expected that the only expenditures to be charged against the Trust fund by 
the Committee will be those expenditures which are authorized by the UFA and the trust 
indenture to be charged. 
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» ¢ ) 4 TOGETHER TODAY... FOR OUR CHILDREN TOMORROW 


* COUNCIL FOR YUKON INDIANS 


11 NISUTLIN DRIVE WHITEHORSE, YUKON TEL: (403) 667-7631 
~ Y1A 384 FAX: (403) 668-6577 
MEMORANDUM 
Date: o Maren 1993 
Tos Cheryl McLean 


Implementation Coordinator 


Prom: Nancy Sinnott, Chair 
Training Policy Committee 


RE WORKFLAN - TFC 


SReee Gmee eaSSD GneED SOCGD GEES GSCED SEUSS SESS GEGED ORFS GEGEO SEED SSE OETD CIEE GOSEY GEGGD SOEEE COTES GREED GEESS SONSS CEES GENES GODS GOESD GOOG GEEED GHEE GOED GEES GESES GOUSD GONED GESED GESES OTT GOSS SESED ONES GOUGD GEGIG CGD GOUSS GENES SEEN) GREDG GENES GOURD GrmGS GEES GEmED cOuEE cUESS sctes GEEGS EnEGY Cam: GEEDS GSGGS GILES Geces eau! fuNES 


This will confirm that the workplan of the Training Policy 
Committee remains unchanged in spite of our review of the 
workplan in August and again in November of last year. 


Revisions to the workplan would be necessary if the Yukon Land 
- Claims Implementation Training Strategy was approved by the CYI’s 
Leadership in October, 1992. 


It is expected that the workplan will need minor revisions from 
time to time, however, the six objectives identified and their 
activities will continue to serve the TFC in its role as defined 


by Chapter 28 of the UFA. 


If you should have any questions or concerns, please do not 
hesitate to call me at 996-2265. 


NS/amp 


cc rt TFC Member's 
TPC Coordinator 
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UMBRELLA FINAL AGREEMENT IMPLEMENTATION PLAN 


ANNEX F 
Part 1 


YUKON RIVER DRAINAGE BASIN SALMON HARVEST STUDY 


Purpose 


The purpose of the Yukon River Drainage Basin Salmon Harvest Study is set out in UFA 
chapter 16, Schedule A, 3.2. 


Terms of Reference 

As soon as practicable after the effective date of Settlement Legislation, the Council for 
Yukon Indians and the Minister of Fisheries and Oceans each shall designate a 
representative(s) to negotiate the terms of reference for the Harvest Study. The terms of 


reference shall include the matters set out in UFA chapter 16, Schedule A, 3.2. 


The Council for Yukon Indians and the Minister shall negotiate the terms of reference within 
the time identified in UFA chapter 16, Schedule A, 3.5. 


Appointment of a Contractor 
The Council for Yukon Indians and the Minister will jointly appoint a contractor pursuant to 


UFA chapter 16, Schedule A, 3.7. Failing agreement, either party may refer the matter of 
the appointment to arbitration under UFA 26.7. 


Conduct of Harvest Study 


The contractor appointed pursuant to UFA chapter 16, Schedule A, 3.7 and 3.8 shall carry 
out the study in accordance with the terms of reference. 


Budget 


Canada will make available a sum of up to $1,500,000 dollars (1992 $) to complete the 
Harvest Study. The budget for the study will be based on the terms of reference and with 
consideration to UFA chapter 16, Schedule A, 3.4. The budget may include expenses for 
technical and professional personnel, equipment and supplies, and administration. 
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Determination of Basic Needs Allocations 
After Completion of Study 


After the completion of the Harvest Study, Basic Needs Allocations shall be set for each 
affected Yukon First Nation at the level calculated pursuant to UFA chapter 16, Schedule A, 
3.9.1 or by negotiation pursuant to UFA chapter 16, Schedule A, 3.9.2. through 3.9.4. 


Determination of Basic Needs Allocations 
Prior to Completion of Study 


Prior to the completion of the second year of the Harvest Study and upon request by a Yukon 
First Nation, the Minister and the Yukon First Nation may negotiate a Basic Needs 
Allocation in accordance with UFA 16.10.3. Thereafter the Harvest Study shall no longer 
include that Yukon First Nation. 
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ANNEX F 
Part 2 


YUKON FIRST NATION FINANCIAL INSTITUTION VIABILITY STUDY 


Terms of Reference 
for 
Examination of Viability 
and 
Determination of Supportive Measures 


Requirement 


UFA 22.8.1 requires the Parties to examine the viability of a Yukon First Nation controlled 
trust company within two years of the enactment of Settlement Legislation. 


UFA 22.8.2 requires Canada and Yukon to take such measures as may be necessary and are 
reasonable to enable Yukon First Nations to establish such an institution, if the concept 
appears viable. 


Scope 


The concept to be examined should be "a Yukon First Nation controlled financial 
institution", as reflected in the title given by the Parties to UFA 22.8.0. The examination 
thus would refer to a trust company, as well as any other form of financial institution which 
may be appropriate. 


As soon as practicable after the effective date of Settlement Legislation, CYI, Yukon and 
Canada shall each designate a representative to determine procedures and methodology. The 
representatives of Canada and Yukon shall be senior representatives with relevant experience. 


The matters described in UFA 22.8.0 should be approached in the spirit of enabling Yukon 
First Nations to proceed with a financial institution in a manner which provides a reasonable 
prospect of success. Responsibility for assessing the viability of the enterprise should reflect 
the balance of risk that would be taken in the initiative. 
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The Parties’ representatives shall consider a study design as follows: 


Phase 1: 

(a) consideration of the results of existing studies, including: 

"Yukon Trust Company", a study submitted to the Yukon Development 
Corporation by Peat Marwick in September 1990; and 

"National Native Economic Institutions", a study prepared for the DIA Native 
Economic Development Advisory Board by Wm. Barrett & Associates in 
1984; 

(b) consideration of existing models for First Nation financial institutions, 
including the Peace Hills Trust Company and current initiatives in the 
Northwest Territories, Ontario and British Columbia; 

(c) consideration of the experience and market conditions of the financial services 
industry, with particular reference to the experience of regional institutions in 
Yukon and western Canada; 

(d) identification of Yukon First Nation objectives and requirement for a YFN- 
controlled financial institution and selection of the preferred form of 
institution; and 

(e) presentation to Government and Yukon First Nations of the results of Phase 1. 

Phase 2: 

(a) the detailed design of the preferred form of financial institution, including: 


- the corporate organization required; 

- the scope of business, including the financial services to be provided; 

- marketing requirements; 

- joint venture alternatives; 

- identification of the financial, regulatory and policy conditions and supportive 
measures required for successful operation; 
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(b) recommendation and discussion with First Nations with respect to adoption of 
the detailed design; and 


(c) presentation to Government of the results of Phase 2. 


Phase 3: 


(a) identification and negotiation among the Parties, as appropriate, of such 
measures as may be necessary and as are reasonable and which Government 
shall take pursuant to UFA 22.8.2; and 


(b) pre-incorporation activities to establish the institution, including corporate 
organization and training, the conclusion of any joint venture arrangements 
which may be appropriate, and the development of marketing activities. 


Conduct 


The representatives of Canada and Yukon shall work co-operatively with CYI by providing 
relevant information and technical support as may be required, and by providing input with 
respect to the viability of the institution and the supportive measures which Government may 
take. 


The work should proceed so as to enable Phase 3 to be undertaken in the second year after 
the effective date of Settlement Legislation. 


Funding 


The financial requirements of this Annex shall be addressed by the Parties from existing 
resources and financial assistance programs and such other sources as to which the Parties 


may agree. 


It is expected that support for pre-incorporation activities may by provided through such 
Government programs as may be available, with such modification or supplement as may be 


required to give effect to UFA 22.8.2. 
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ANNEX G 


ARRANGEMENTS TO IDENTIFY THE IMPACT OF SETTLEMENT 


AGREEMENTS ON GOVERNMENT REGULATORY REGIMES (UFA 28.3.3.4) 


"Government Regulatory Regime" means any system or structure which is established by 
Government to control, direct, regulate, restrict or prohibit activity and includes any rules 
regulations, orders or bylaws made by Government under the authority of any Act of the 
Yukon Legislative Assembly or Parliament, and any Government regulatory tribunals. 


As soon as practicable, the Governments of Canada and the Yukon (° Governments") shall 
review Government Regulatory Regimes ("Regimes") that may be inconsistent with the 
provisions of Settlement Agreements. The Governments shall identify the Regimes and 
propose changes to make them consistent with the Umbrella Final Agreement. 


The Governments shall provide Yukon First Nations with an outline of the Regimes that are 
affected by Settlement Agreements and shall provide details with respect to the proposed 
changes. Yukon First Nations may provide comments to the Governments with respect to 
the proposed changes and with any additional comments with respect to Regimes that may 
not have been identified by the Governments. The nature of the consultation with the Yukon 
First Nations will vary depending on the extent and complexity of the amendments required. 
The Parties may agree to establish specific arrangements to ensure an effective process of 
consultation. 


The Governments shall consider the comments received from the Yukon First Nations, and 
shall complete the process of making changes to the identified Regimes within a reasonable 
period of time, which may vary depending on the nature and extent of the modifications 


required. The Governments shall notify Yukon First Nations of changes to the Regimes once 
they have been made. 


With respect to ensuring that the paramountcy of the Umbrella Final Agreement is respected, 
the Governments shall endeavour to ensure that their personnel are aware of any 
inconsistencies between the Umbrella Final Agreement provisions and existing Regimes. 
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ANNEX H 


RESOURCES AND MEANS FOR SALMON ENHANCEMENT 


IN YUKON 


Pursuant to UFA 28.3.3.6, the Salmon Sub-Committee may make recommendations to the 
Minister of Fisheries and Oceans and to Yukon First Nations on resources and means for 
Salmon enhancement in the Yukon. 


In determining its recommendations, it is recommended that the Sub-Committee: 


(a) 


(b) 


(c) 


(d) 


(e) 


(f) 


(g) 


invite and give full consideration to the recommendations of Renewable 
Resources Councils; 


identify needs, opportunities and priorities for enhancement measures, 
including measures for habitat restoration, to be undertaken, 


consider existing enhancement measures and programs in Yukon, as well as 
measures and programs proposed or being undertaken elsewhere in the Pacific 
Region; 


consider the social, economic and environmental costs and benefits of 
particular enhancement measures; 


address the need to monitor and assess the viability of the measures it may 
wish to recommend; 


consider and address the acceptability to affected Renewable Resources 
Councils and Yukon First Nations of the measures it may wish to recommend; 


consider and address the need to ensure that the benefits of Salmon 
enhancement are protected, including appropriate enforcement activities; 
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(h) consider the technical support which may be provided by the Department of 
Fisheries and Oceans at the community level for the identification, planning 
and implementation of enhancement measures; 


(i) consider both traditional and scientific knowledge and techniques of 
enhancement; 


(j) consider the training and economic opportunities which may arise from the 
undertaking of enhancement measures; 


(k) consider and address sources and means of financial support for the measures 
it may wish to recommend; 


(1) review and consider such information as may be available concerning stock 
assessments and habitat conditions, and the need for co-ordination of 
enhancement undertakings with Salmon management plans and initiatives; and 


(m) | recommend to Renewable Resources Councils and Yukon First Nations 
measures suitable for implementation at the community or regional level. 


It is acknowledged that the Department of Fisheries and Oceans’ resources and means for 
Salmon enhancement in the Yukon will be constrained within the budgets which exist from 
time to time. It is expected that the Sub-Committee, Renewable Resources Councils, Yukon 
First Nations and the Department of Fisheries and Oceans will work co-operatively to 
identify and secure increased levels of financial support for Salmon enhancement. It also is 
recognized that the need, interest and financial support for Salmon enhancement measures in 
Yukon may increase with the favourable conclusion of a Yukon River agreement in the 


Treaty between the Government of Canada and the Government of the United States of ° 


America concerning Pacific Salmon. 
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SCHEDULE I 


FINANCIAL PAYMENTS 


(PARTS 1-6) 


ea 
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SCHEDULE 1 


PART I (1992$) GOVERNMENT OF CANADA FUNDING TO INSTITUTIONS 


Year 1 Year 2 Year 3 Year 4 Year 5 Year 6 Year 7 Year 8 Year 9 Year 10 


Surface Rights 124,944 124,944 124,944 124,944 124,944 124,944 124,944 124,944 124,944 124,944 
Board 
447,519 447,519 447,519 447,519 447,519 447,519 447,519 447,519 447,519 447,519 


100,604 100,604 100,604 100,604 100,604 100,604 100,604 100,604 100,604 100,604 
Sey Bsey 1597354 159,354 NEE), SE Sie), Sie! UGE), BIS! 15 9y soe L597 304 GE), Sie! 159,354 


PART 2 (1992$) GOVERNMENT OF CANADA FUNDING FOR PROJECTS 


Yukon Land Use 
Planning 
Council 


Dispute 
Resolution 
Board 


Salmon Sub 
Committee 


The Government of Canada agrees to provide up to $7,428,000 for Regional Land Use Planning. 


The Government of Canada agrees to provide up to $1,500,000 for the Yukon River Drainage Basin Salmon 


Harvest Study. 
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SCHEDULE 1 


PART 3 (1992$) GOVERNMENT OF YUKON FUNDING TO INSTITUTIONS 


Year 1 Year 2 Year 3 Year 4 Year 5 Year 6 Year 7 Year 8 Year 9 Year 10 


3957740 395,140 395,140 395,140 3957.40 395,220 395,140 395,140 395,140 395,140 
alissaly, 2yA%e) ill) cis! 151,323 151,323 isa iP) SL ses US sis lisa, <j742) TSS as 352,323 


es ee - aes 


Year 1 Year 2 Year 3 Year 4 Year 5 Year 6 Year 7 Year 8 Year 9 Year 10 


Fish & Wildlife 
Management Board 


Yukon Heritage 
Resources Board 


Yukon 
Geographical 
Place Names 
Board 


Funding to Yukon SOE) ASE: SEE) ae 5997, ong 5997579 


from Canada 


PART 4 (1992$) GOVERNMENT OF CANADA FUNDING TO CYI 


Year 1 Year 2 Year 3 Year 4 Year 5 Year 6 Year 7 Year 8 Year 9 Year 10 


Projects/Ongoing 350,000 150,000 150,000 150,000 150,000 150,000 150,000 150,000 150,000 150,000 


75,000 75,000 75,000 75,000 75,000 75,000 75,000 75,000 75,000 75,000 


Training Policy 
Committee 
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A. Adjustment to Fiscal Year 


Part 5 


SCHEDULE 1 


- Fiscal Year Adjustment Factor 


Annual amounts shall be normalized to the appropriate fiscal year as follows: 


The first fiscal year amount is determined by multiplying the annual amount 


for Year 1 by "Pt: 


In subsequent years the fiscal payment is determined by 
multiplying the annual amount for the appropriate year by "P" and adding to 
this the product obtained by multiplying the previous year’s annual amount by 


(1-P). 
where 
P= The number of days remaining in the fiscal year on the date Settlement 
Legislation comes into force divided by 365 days. 
Year Fiscal year amount 
1: Year 1 amount x P 
2 Year 2 amount x P + 
Year 1 amount x (1-P) 
3 Year 3 amount x P + 
Year 2 amount x (1-P) 
4 Year 4 amount x P + 
Year 3 amount x (1-P) 
5 Year 5 amount x P + 
Year 4 amount x (1-P) 
6 Year 6 amount x P + 
Year 5S amount x (1-P) ae ee, ee ae 
7 Year 7 amount x P + 
Year 6 amount x (1-P) 
8 Year 8 amount x P + 
Year 7 amount x (1-P) 
9 Year 9 amount x P + 
Year 8 amount x (1-P) 
10 Year 10 amount x P + 


Year 


9 amount x 


(1-P) 


SCHEDULE 1 


PART 6 - Annual Adjustment 


The Annual Adjustment (Annual Price Escalator) for a fiscal year is 
equal to the sum of 1.0 plus the Three-Year Moving Average Rate of 
Change of Price as measured by the Federal Domestic Demand Implicit 
Price Index (FDDIPI) for that fiscal year. 


Three Year Moving-Average Rate of Change of Price 
The Three Year Moving-Average Rate of Change of Price for a fiscal year 


is equal to 


Cin the sum of the annual rates of change of price for each of the 
three immediately preceding calendar year divided by 


(29). 43720 


where the most recent of the three immediately preceding calendar year 
is the calendar year ending December 31 in the immediately preceding 
fiscal year. 


Annual Rate of Change of Price 
The Annual Rate of Change of price for a calendar year is equal to 
(i) Latest Official Estimate of the Price Index in that calendar year 


less the Latest Official Estimate of the Price Index in the 
immediately preceding calendar year, divided by 


(ii) Latest Official Estimate of the Price Index in the immediately 
preceding fiscal year. 


Latest Official Estimates of the Price Indexes shall be measured on 
December 31 in the year preceding the effective date of the Plan. 
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SCHEDULE 2 


FINANCIAL PAYMENTS 


(PARTS 1-3) 
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SCHEDULE 2 


PART 1 (1992$) GOVERNMENT OF CANADA FUNDING FOR SPECIFIC PURPOSES 


Year 6 Year 7 Year 8 Year 9 Year 10 


Wildlife Trust 270,478 | 270,478| 270,478 | __ 270,478, eno 


Indian Act 

Section 87 

Compensation 

UFA 20.6.5* 12,978,000 0 0 0 0 0 (0) 

UFA 20.6.6* 1,438,910 1,438,910 1,438,910 1,438,910 1,438,910 1,438,910 1,438,910 1,438,910 


* Illustrative only - Actual calculations to be made once settlement legislation has been proclaimed. 


Year 1 Year 2 Year 3 Year 4 


Implementation 4,162,008 
Fund 

Implementation 215,000 
Planning Fund 


[training Trust | 3,552,742] 0 


PART 2 (1992$) GOVERNMENT OF YUKON FUNDING FOR SPECIFIC PURPOSES 


Year 1 Year 2 Year 3 Year 4 Year 5 Year 6 Year 7 Year 8 Year 9 Year 10 


widlite trust | 270,478| 270,70 | 270,478 | 270,ave{ oo | no | | to ST 
oo me |e a a a a a a a | 
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SCHEDULE 2 


PART 3 (1992$) GOVERNMENT OF CANADA FUNDING TO CYL 


|projects | -—_a00,000] oo = Cid 
Training Policy 100,000 
Committee 


Information 400,000 
Strategy 


